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PERSONAL. 


Hamilton Flood has been appointed City Engineer 

‘ Quincy, Mass. 

Me. Ernest Rands has been appointed City Engineer of 
Oregon City, Ore. 

Mr. F. W. Dalrymple has resigned as City Engineer of 
Hornellsville, N. Y. . 

Mr. Jeffry P. Thomas has been appointed City Engineer 
of Watervliet, N. Y. 

Mr. N. E. Lugoff, First Assistant Chief Engineer of the 
seaboard Air Line Ry., has resigned. 


Mr. G. P. Johnson, Superintendent of Transportation of 
the Seaboard Air Line Ry., has resigned. 


Mr. Lyle F. Bellinger, of Georgia, has been appointed a 
Civil Engineer in the United States Navy. 


Mr. V. B. Lang has been appointed Assistant Superin- 
tendent of Motive Power of the Chicago & Alton Ry. 


Mr. J. H. Whitaker, Electrician of the Northern Pacific 
Ry., has resigned to become City Electrician of Tacoma, 
Wash. 

Mr. N. C. Kerr, Vice-President of the Westinghouse, 
Church, Kerr & Co., of New York city, has returned from 
Europe. 

Mr. Arthur P. Adair has been appointed Irrigation En- 
gineer in charge of the Experiment Station work at Mos- 
cow, Idaho. 


Mr. Isaac E. Gates has been elected President of the 
Texas & Pacific R. R., and Mr. J, Kruttschnitt, First 
Vice-President. 


Lieut.-Col. Henry R. Brinkerhoff, U. S. A., has been de- 
tailed Professor of Military Science and Tactics at the 
University of Chicago. 

Mr. Daniel L. Turner, of Rosebank, N. Y., has been 
appointed Assistant Engineer to the Rapid Transit Com- 
mission of New York city. 


Mr. E. J. Sanford, Superintendent of the Union Depot 
Co. of Kansas City, Mo., has been elected President, in 
addition to his former duties. 


Mr. Howard Lee Davis has been appointed Superintend- 
ent of the Hudson River Gas & Electric Co., with head- 
quarters at Tarrytown, N. Y. 


Mr. H. A. Kennedy has been appointed Superintendent of 
the Kalispell Division of the Great Northern R. R., with 
headquarters at Kalispell, Mont. 


Mr. W. O. Finch has resigned as Superintendent of the 
Kokomo Ry. & Light Co., of Kokomo, Ind., and is suc- 
ceeded by Mr. T. C. McReynolds. 


Mr. M. F. Bonzano, of Columbus, O., has been appointed 
Chief Engineer of the Toledo, St. Louis & Kansas City R. 
R., with headquarters at Toledo, O. 


Mr. J. F. Miller has been elected Vice-President of the 
Cleveland, Akron & Columbus Ry., with office at Akron, 
U., to succeed Mr, Joseph Wood, resigned. 


Mr. A. R. Pullen, an Australian Civil Engineer, made 
an address before the Merchants’ and Manufacturers’ As- 
sociation, of San Francisco, Cal., on Jan. 16. 


Mr. F. W. Bennett has recently been appointed Assist- 
ant Chief Engineer of the Guayaquil & Quito Ry., with 
headquarters at Guayaquil, Ecuador, S. A. 


Mr. W. H. Barnes has been elected President of the 
Western New York & Pennsylvania Ry.; Mr. J. M. Hard- 
ing Secretary, and Mr. R. W. Smith Treasurer. 

Capt. Orin B. Mitcham, Ordnance Department, U. S. A., 


has been ordered to inspect the works of the Dittmar 
Powder & Chemical Co., near Farmingdale, N. J. 


Mr. 8. B. Fortenbaugh, Works Engineer of the English 
Electrical Manufacturing Co., at Preston, N. Y., was 
married on Jan. 10 to Miss Florence Cowden, of Harris- 
burg, N. Y. 

Mr. H. C. Ferris has been appointed Chief Engineer of 
the Toledo & Ohio Central Ry., and the Kanawha & Mich- 
‘gan Ry., of the Ohio Central lines, with headquarters at 
Columbus, 0. 

Professor William L. Ripley, of the Massachusetts In- 
stitute of Technology, has been appointed Expert in Trans- 


portation by the United States Industrial Commission at 
Washington, D. C, 


Messrs. Bosler & Betts, Civil Engineers and Surveyors, 
formerly of Chattanooga, Tenn., have removed to Bir- 
mingham, Ala., and will occupy offices in the McGowan 
Building, in that city. 

Mr. Socihire Watsumato, Director General of Japanese 
railways, has arrived at San Francisco, Cal., and will make 
a tour of this country investigating the construction and 
management of American railways. 

Mr. Frank C. Faust, formerly with the Flick & Johnson 
Construction Co., at Murray, la., has accepted the posi- 
tion of Engineer and Superintendent 
Hobbs, contractors, of Newport, Tenn. 


for Robertson & 

Mr. A. G. Elvin, formerly Master Mechanic of the shops 
of the Grand Trunk Ry. System at Montreal, Que., has 
been appointed Assistant Superintendent of Motive Power 
of the Delaware, Lackawanna & Western R. R. 

Mr. Robert A. Gordon, Superintendent for Mr. Edward 
Roche, contractor, of Far Rockaway, L. I., has accepted 
a position as Superintendent and Engineer of Construc- 
tion with Lindo Bros., of Costa Rica, Central America. 

Mr. John W. Hill, M. Am. Soc. C. E., has been retained 
by the Department of Public Works of Philadelphia, Pa., 
as Consulting Engineer in connection with the Improve- 
ment, Extension and Filtration of the Water Supply of that 
city. 

Mr. E. Tiffin, Genera] Freight Agent of the Ontario & 
Quebec Division of the Canadian Pacific R. 


R., has been 
appointed General Manager of the Intercolonial Ry., with 
headquarters at Moncton, N. B., succeeding Mr. D. Pot 
tinger. 

Mr. J. H. Glover, Division Superintendent of the Bal- 
timore & Ohio R. R. at Chicago Junction, O., has been 
appointed Superintendent of the Eastern District, with 
headquarters at Connellsville, Pa., succeeding Mr. J. S. 


Norris. 


Mr. T. A. Fogue, formerly Assistant Mechanical Superin- 
tendent of the Minneapolis, St. Paul & Sault Ste. Marie 
Ry., has been appointed Mechanical Superintendent, with 
headquarters at Minneapolis, Minn., to succeed Mr. E. A. 
Williams, resigned. 

Mr. Robert B. Smith has been appointed Chief Engineer 
and Superintendent of the Empire State Power Co., of 
Amsterdam, N. Y., and will have his headquarters at 
Schoharie Falls, N. Y., until the power plant building at 
that place is in operation. 

Mr. John T. Keith, Division Superintendent of the Ha- 
zelton & Mahony City Division of the Lehigh Valley R. R., 
at Hazelton, Pa., has been transferred to the Wyoming 
Division, and is succeeded by Mr. George J. Gildroy, whose 
headquarters will be’ at Hazelton. 

Mr. Richard Barthel, of the firm of Snyder & Barthel, 
of New Orleans, La., will leave that city on Feb. 1 for 
Guatemala to take charge of the construction of the rail- 
way in that country, for which the company has con- 
cessions from the Guatemalian government. 

Mr. O. F. Nichols has been appointed Principal Assistant 
Engineer to the New East River Bridge Commission of 
New York city. Mr. Weston R. Bascom, Mr. Alexander 
Johnson, Mr. George D. Lewis, Mr. Olaf M. Kelly and Mr. 
J. Alfred Tilley are appointed Assistant Engineers. 

Mr. J. L. Campbell, Civil Engineer, of El Paso, Tex., 
formerly engaged in the work of standard gaging the Ari- 
zona & New Mexico Ry., will take charge of the location 
of the St. Louis, Kansas City & Colorado Ry., now build- 
ing from St. Louis to Kansas City, Mo., with temporary 
headquarters at Union, Mo. 

Mr. John H. Warder has been appointed Secretary of 
the Western Society of Engineers, at Chicago, succeeding 
Mr. Nelson L. Litten, who has been Secretary since 1896. 
Mr. Wardner has therefore resigned his position as As- 
sistant Engineer in the Bureau of Sewers of the Depart- 
ment of Public Works of Chicago. 


Mr. William R. Copeland, formerly Bacteriologist for 
the Filtration Commission at Pittsburg, Pa., and recently 
holding a similar position with the Bureau of Water of 
that city, has been appointed Bacteriologist at the Testing 
Station, Improvement and Filtration of the Water Supply 
of Philadelphia, to succeed Mr. Wm. G. Toplis, resigned. 


Mr. W. G. Nevin, General Manager of the San Francisco 
San Joaquin Valley Ry., at Los Angeles, Cal., has been 
granted six months’ leave of absence on account of ill 
health. Mr. A. G. Wells, General Superintendent, will be 
Acting General Manager during his absence, and Mr. J. 
E. Hurley, Superintendent of the Mexican Division, will be 
Acting General Superintendent. 


Mr. James R. Chapman, Electrical Engineer of the Chi- 
cago Union Traction Co., has been appointed to a similar 
position on the Charing Cross, Euston & Hampstead Ry., 
the new underground electric railway in London, in which 
Mr. C. T. Yerkes, of Chicago, is interested. Mr. Chap- 
man will go to London in March. He has been connected 
with several of the electric surface line and with the 
Northwestern and Loop elevated electric lines in Chicago. 


Mr. C. W. Kouns, Superintendent of Car Service of the 
Atchison, Topeka & Santa Fe Ry., has been appointed As- 
sistant General Superintendent, with headquarters at To- 
peka, Kan. Mr. J. E. Hurley, Division Superintendent at 
Las Vegas, N. Mex., has been appointed General Super- 
intendent of the lines west of Albuquerque, succeeding Mr. 
A. G. Wells, promoted to General Manager. Mr. F. C. 
fox, Trainmaster at Las Vegas, N. Mex., has been ap- 


pointed Superintendent of the New Mexico and Rio Grande 
Division, with headquarters at Las Vegas. Mr. George E 
Ayer, Assistant Superintendent at San Marcial, N. Mex 
has been appointed Superintendent of the Westera Division 
with headquarters at La Junta, Colo 

Mr. S. Kumazaki, Civil Engineer of the Imperial Japan 
ese Navy, is in this country to inspect the material manu 
factured by the Carnegie Stee] Co. and Jones & Laughlins 
Ltd., for the American Bridge Co., which latter company 
has the contract for the steel to be used in the constru 
tion of arsenal buildings to be erected at the pbaval sta 
ions of Maizuru and Kuri, Japan. 


Mr. Willitem A. Coffin, Director of Fine Arts for the Pan 
American Exposition at Buffalo, N. Y., has announce 
the following list of jurors for the exhibition of Architex 
ture: Mr. John M. Carrére, M. Am. Inst. Arch., of New 
York; Mr. Walter Cook, M, Am. Inst. Arch., of New York 
Mr. George Cary, M. Am. Inst. Arch., of Buffalo; Mi 
August C. Esenwein, M. Am. Inst. Arch., of Buffalo; Mr 
Edward B. Green, M. Am, Inst. Arch., of Buffalo; Mr. John 
Galen Howard, M. Am. Inst. Arch., Architectural League 
of New York; Mr. Robert S. Peabody, M. Am. Inst. Arch 
Boston, Mass.; Mr. George F. Shepley, M. Am. fnst. Arch 


Boston; Mr. J. Knox Taylor, Supervising Architect, U. 3 
Treasury Department, Washington, LD. C.; Mr. William A 
Coffin, Architectural League, Asso. N. A Mr. Charles C 
Curran, Asso, N. A. 

Capt. Francis T. Bowles, Naval Constructor, U. 8. N 
was nominated by the President on Jan. 16 ag Chief Con 


structor and Chief of the Bureau of Construction and R« 
pairs of the Navy Depariment, with the rank of Rear Ad 
miral. Capt. Bowles will succeed Rear Admiral Hichborn 
who retires on March 4 Capt. Bowles was 
Springfield, Mass., in 1858, and was the grandson of Sam 
uel Bowles, the founder of the ‘‘Springfleld Republican 

his father, Benjamin F. ted with 
that journal. Mr. F. T. Bowles graduated from the Nava 
Academy with honors in 1870, and was sent by the gov 
ernment to continue his studies at the Royal Naval Col 
lege of England. On his return he was Secretary of th 
Advisory Board on naval affairs for some time. In LSS# 
he had charge of the reconstruction of the Norfolk navy 
yard, and after other service he was transferred to th 
New York yard in 1895, where he did much excellent work 


OBITUARY. 


Mr. M. W Warton, Civil Engineer, died at New Orleans 
La., on Jan. 19, aged 70 years. 


born i 


Bowles, was also 


connec 


Mr. Benjamin Van Vranken, Contractor, of Schenectady, 
N. Y., died suddenly in that place on Jan. 21 

Mr. Francis Root Keating, Manager of th: 
Department of the Buffalo Pitts Co., of 
died on Jan. 7 of typhoid fever. 

Mr. Frederick A. Gilbert, of Brookline, Mass., 
dent and General Manager of the Boston Electric 
Co., died suddenly in New York city on Jan. 1S 

Mr. Edwin Holmes, President of the Holmes Electrica! 
Protective Company, and interested in various electrical 
enterprises, died at his home in New York city on Jan. 15 


Implement 
Buffalo, N. 


Pres!- 
Light 


Mr. William McMannis, for 15 years Chief Engineer ef 
the Board of Education of New York city, died at his hom 
in that city op Jan. 20. Mr. McMannis was born in West 
field, N. J., in 1840, and served with the Union Army 
through the Civil War in the Engineering Corps 

Mr. Charles King, Alaska Agent of the Northern Pacific 
Ry., with headquarters at Tacoma, Wash., died in that 
city on Jan. 9. Mr. King was born in New York city in 
1854, and was educated as a Civil Engineer. He was for- 
merly a Senior Member of the firm of King & Dickinson 
railway centractors. 

Mr. John Leisenring, Civil and Mining Engineer, died 
in Philadelphia, Pa., on Jan. 19. Mr. Leisenring was born 
in 1853, and has been identified with the coal mining bus! 
ness al! his life. He was President of the Upper Lehigh 
Coal Co. and a Director of the Mossic Mount, the Mount 
Jessup, the Silver Brook and the Midvalley Coal Cos 

Mr. Edgar Harper Firth, County Engineer of Nassau 
County, N. Y., died at Newton, Kan., on Jan. 14, while 
on a vacation trip. Mr. Firth was born at Great Neck, 
L. I., N. Y., in 1875, and studied engineering at Swath 
more College. He was formerly employed as Assistant 
Engineer on the constructjon of roads in Queens and Nas 
sau Counties. 

Mr. John M. Fairfield, President of the Board of Water 
Commissioners of Hartford, Conn., died at his heme 
that city on Jan. 17 of consumption. Mr. Fairfield was 
porn in East Charlemont, Mass., in 1848. Prior to his 
becoming President of the Board of Water Commissioners 
he was connected with the American Writing Machine Co 
as Secretary and Manager, and later with the Hartford 
Typewriter Co. as President. 

Mr. B. P. Garrett, U. S. Resident Engineer at Utuado 
Puerto Rico, and formerly of Davenport, Ia., died at th: 
U. S. Military Hospital in San Juan, Puerto Rico, on Jan 
12 of typhoid fever. Mr. Garrett was formerly employed 
on the works of the Upper Mississippi River Improv: 
ments. He went to Puerto Rico in the latter part of 189% 
to take a position on the road work, and was son after 
ward made Resident Engineer at Utuado. 

Mr. Thomas Shaw, of Philadelphia, Pa., an Inventor, 
died at Hammonton, N. J., on Jan. 18. Mr. Shaw has been 
granted 186 patents by the United States Patent Office, 
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and many others in foreign countries. His most note- 
worthy inventions are the mercury steam gage; the noise- 
less steam exhaust used on locomotives and steam boilers; 
the Verona lock nut washer; the dead-strike hammer, and 
the Shaw gas tester for detecting the presence and per- 
centage of fire damp in coal mines. 

Mr. William R. O. Bergholz, Civil Engineer and Railroad 
Contractor, died at his home in New Rochelle, N. Y., on 
Jan. 16. Mr. Bergholz was born in Hanover, Germany, 
and was 68 years of age. He was a graduate of the Poly- 
technic School of that city and the Royal Academy of 
Engineers at Munich. At the age of 21 years he came 
to this country. He served as an Engineer in the Civil 
War and was appointed on the staff of General Sherman 
with the rank of Major. Until a few years ago he devoted 
himself chiefly to railroad building, laying out the South- 
ern Pacific R. R, through Texas, the Alliance & Lake Erie 
R. R. in Ohio, the Pittsburg & Buffalo R. R. and several 
other lines and extensions. In 1878 Mr. Bergholz was one 
of the Engineers employed by the Russian government in 
dredging the mouth of the Neva River. He secured the 
consent of the government for a right of way for the West 
Shore R. R. through West Point, N. Y. 

Mr. El'sha Gray, the inventor of the Gray telephone and the 
telantograph and other electrical appliances, died in New- 
tonville, Mass., on Jan. 20, of neuralgia of the heart. 
Prof. Gray was born at Barnesville, O., Aug. 2, 1835, and 
began life as a blacksmith, carpenter and boat builder. He 
worked his way through Oberlin College and there studied 
physical science and made apparatus used in classroom ¢x- 
periments. Six years after leaving college he filed his 
first patent—for an automatic, self-adjusting telegraph re- 
lay—the first of 50 patents issued to him. On Feb. 14, 1876, 
he filed his caveat for perfecting the art of transmitting 
vocal sounds telegraphically; and on March 8, 1876, Prof. 
Graham Bell secured a patent for speaking telephones. 
Prof. Gray claimed that the instrument described in his 
caveat was practically similar to that patented by Prof. 
Bell, and a long legal dispute followed, with an award to 
Prof. Bell. His later invention of the telantograph, by 
which drawings and actual writing was transmitted over 
wires, has also been a commercial failure, 6wing largely 
to first cost of plant, and the occupation of the fleld by 
other devices. Prof. Gray died poor, his family having 
kept boarders for some time past. He was last interested 
in a system of electric submarine signaling. 


ENGINEERING SOCIETIES. 


COMING MEETINGS. 


FRANKLIN INSTITUTE. 

Feb. 14. Meeting of the Mechanical and Engineering 
Section. Secy., Wm. H. Wahl, 15 South 7th St., Phil- 
adelphia, Pa. 

ENGINEERS’ CLUB OF COLUMBUS. 

Feb. 16. Paper: ‘‘Power Station Equipment and Oper- 
ation,”’ by F. R. Brosius. Secy., H. M. Gates, 12% 
North High St., Columbus, 0. 

AMERICAN INSTITUTE OF MINING ENGINEERS. 

Feb, 19 to 23. Annual meeting at Richmond, Va. Secy., 
R. W. Raymond, 99 John Sf., New York city. 

ENGINEERS' SOCIETY OF WESTERN PENNSYL- 
A. 


Feb. 21. Annual banquet at Pittsburg, Pa. Secy., Regi- 
nald A. Fessenden, 410 Penn Ave., Pittsburg, Pa. 
AMERICAN RAILWAY ENGINEERING AND MAINTE- 
NANCE OF WAY ASSOCIATION. 
March 12 to 14. Annual meeting in Chicago, Ill. Secy., 
L. C. Fritch, Monadnock Block, Chicago, Il. 


LOUISIANA ENGINEERING SOCIETY.—At the annual 
meeting, held on Jan. 12, the following officers were elect- 
ed: President, F. M. Kerr; Vice-President, J. F. Coleman; 
Secretary, John Richardson; Treasurer, W. H. Hoffman; 
Directors, Alfred Raymond and H. J. Malochee. 

THE ENGINEERS’ AND ARCHITECTS’ CLUB OF 
BURLINGTON, IA., was organized on Jan. 12 with Mr. 
Emmet Steece as President, and Mr. Ralph Slippy as Sec- 
retary. A Committee on By-Laws, composed of Mr. F. W. 
Salmon, M. E., of the Murray Iron Works, and Mr. N. C. 
Hurst, M. E., of the Chicago, Burlington & Quincy R. R., 
was appointed by the chair to report Jan. 19. 

AMERICAN INSTITUTE OF MINING ENGINEERS.— 
The 3lst annual mceting will be held at Richmond, Va., 
Feb. 19 to 23. The program includes a banquet and ex- 
cursions to various points of ipterest. The following are 
the official nominees for the officers to be elected for the 
ensuing year: For President, E. E. Olcott, New York city; 
for Vice-Presidents, C. F. de Sandero, Pahuca, Mexico; J. 
E. Hardman, Montreal, Canada; J. H. Hammond, Denver, 
Colo.; for Managers, G. A. Crocker, New York city; H. 
V. Winchell, Butte, Mont.; Clemens C. Jones, Richmond, 
Va.; for Treasurer, Theodore D. Rand, Philadelphia, Pa. 

NORTHWEST RAILWAY CLUB.—At the meeting of the 
club, held at St. Paul, Minn., on Jan. 16, the resignation 
of President E. A. Williams was read and accepted. Mr. 
T. A. Fogue, former Secretary, was elected President of 
the c!ub, and Mr. T. W. Flannagan, Chief Clerk, Mechani- 
cal Department of Soo Line Ry., was elected fo succeed 
Mr. Fogue as Secretary. The following papers were read: 
“Electric Traction for Heavy Railway Service,’’ by Mr. 
Edw. P. Burch, and “A Brief History of Composite Car 
Wheels,’ by Mr. George H. Bryant. 

T. W. Flannagan, Secy. 

ENGINEERING ASSOCIATION OF THE SOUTH.—At 


-the regular meeting of Jan. 10, held at Vanderbilt Uni- 


versify, Nashville, Tenn., a paper describing the methods 


of doing some bridge, pier and foundation work in Che- 
mulpo, Korea, was read by W. H. Holmes, an American 
engineer, who has just recently returned from that coun- 
try. The system of keeping records of rivers in that an- 
cient country was briefly described. They extend back 
into the past for many centuries and are said to be very ac- 
curate. Mr. Holmes stafed that where an opportunity of- 
fered itself for a check the records were in every case 
sustained. The record for the river in question extended 
back 509 years, and explanation was made at the begin- 
ning of the records that the history of the river previous 
to that time had been consumed in a fire which had 
burned the house and all contents. A paper was presented 
by Mr. Julian W. Kendrick, City Engineer of Birming- 
ham, Ala. It was an exhaustive study of the sewerage 
problem now confronting the Birmingham district. The 
geographical features of the drainage area were de- 
scribed, the difficulties to carrying out the various meth- 
ods of sewerage set forth, and, finally, a plan proposed. 
H. M. Jones, Secy. 


NEW PUBLICATIONS. 


THE BACTERIAL TREATMENT OF CRUDE SEWAGE. 
—Third Report by Doctors Clowes and Houston. Ex- 
perimental Intermittent Treatment of London Crude 
Sewage in the Coke-Beds at Barking and Crossness. 
Presented by Prof. Frank Clowes, Chief Chemist to 
the Main Drainage Committee of the London County 
Council,May 24, 1900 (with Appendix to July 28, 1900). 
London: P. S. King & Son. Paper; 8 x 13 ins.; pp. 
78; tables and 14 plates. Price, 2 shillings in be ho 
80 cts. in the United States. 


This report continues the account of the London sewage 
treatment experiments described in our issue of Nov. 9, 
1899, as given in the second report. Further information 
relating to the experiments is included in the editorial in 
this issue. 

ADMINISTRATION REPORT ON THE RAILWAYS IN 
INDIA, 1899-1900, Part 2.—By F. R. Upcott, Secretary 


to the Government of India, Public Works Department 
(Railways). Pub. Doc. Calcutta. Paper; 4to.; pp. 707. 


The report itself covers 164 pages, dealing with the 
stores, capital, expenditures, revenue, earnings and work- 
ing expenses, and a review of operating expenses for va- 
rious roads. Lists are given of the principal tunnels and 
bridges, with their dimensions and cost. The appendices, 
543 pages, are mainly detailed tabulated statements of 
traffic, finances, equipment, etc., and of work done on va- 
rious lines to Mar. 31, 1900. There are also regulations 
adopted by the Indian Railway Conference, and copies of 
agreements between the government and certain com- 
panies. The total length of line open on April 1, 1900, was 
23,780 miles, and it was expected that 1,263 miles woyld 
be built by April 1, 1901. The railways projected as 
famine relief works aggregate about 2,000 miles. 


TRADE PUBLICATIONS. 


(The standard sizes for pamphlets and trade catalogues recom- 
mended by all the principal engineering societies of the United 
States are : 354x6 Ins., 6x9 ins., and 9x12 ins.) 


BOLT THREADING MACHINERY.—Webster & Perks 
Tool Co., Springfield, Ohio. Paper; 9 x 6 ins.; pp. 15; 
illustrated, 

This catalogue describes solid die, automatic bolt-thread- 
ing machines. 

MACHINE TOOLS.—Hoefer Mfg. Co., Freeport, Ill. Paper; 
6 x 8% ins.; pp. 48; illustrated. 

This is a catalogue of drill presses, power hack-saws 
and wire straighteners and cutters and other machinery 
of the same sort. 

GAS ENGINES.—The Springfield Gas Engine Co., Spring- 
field, Ohio. Paper, 9x6 ins.; pp. 32; illustrated. 

The engine described in this pamphlet is of the horizon- 
tal, single cylinder, four-stroke cycle type. It is built in 
sizes of from 2 to 60 HP. 

MACHINE TOOLS.—Newton Machine Tool Works, Phila- 
delphia, Pa. Cloth; 6% x 9% ins.; pp. 192; illustrated. 

This book describes special and standard machine tools 
of various types. Some of the machines are adapted for 
driving by an independent motor. 

EXHAUST FANS.—B. F. Sturtevant Co., Boston, Mass. 
Paper; 6% x 9 ins.; pp. 40; illustrated. 

The machines described in this catalogue are especially 
designed for the removal of refuse from machines, such 
as chips, shavings and sawdust, etc. 

HYDRAULIC PRESSES AND PUMPS.—The Watson-Still- 
man Co., 204 East 43d St., New York city. Paper; 6 
x 9 ins.; pp. 50; illustrated. 

This is a catalogue of hydraulic presses and punches and 
pumps for furnishing water to the same. 

BOTTLING MACHINERY.—Liquid Carbonic Acid Mfg. 
Co., 286 E, 91st St., New York city. Paper; 6 x 9 ins.; 
pp. 156; illustrated. 

This is a catalogue of bottling machinery and devices for 
charging beverages with carbonic acid gas. 

AUTOMATIC STOKER.—McClave, Brooks & Co., Scran- 
ton, Pa. Paper; 9 x 6% ins.; pp. 24; illustrated. 

The stoker described in this pamphlet is of the type 
having an inclined grate and rocking grate bars, the fuel 
being automatically fed upon the higher side of the grate. 
AUTOMATIC GREASE CUP.—James L. Robertson & Sons, 


192 Fulton St., New York city. Paper; 6 x 3% ins.; 
pp. 12; illustrated. 


The device described in this pamphlet is so arranged that 
the throw of the engine crank-pin or eccentric operates a 
ratchet acting on a worm-wheel, which forces a plunger 
through the grease cup. The movement of the pendulum 
is adjustable, so that the grease may be forced into the 
bearing in the exact quantity required. This device is 
particularly adapted for using graphite grease. 


GRAVITY RETURN SYSTEMS.—Westinghou: hues 
Kerr & Co., 26 Cortlandt St., New York « Bae? 

9 x 7 ins; pp. 56; illustrated. “aber, 
This catalogue describes the “‘steam-loop”’ 
returning water of condensation from steam Pipes to op 
boiler. 
POWER-TRANSMITTING MACHINERY.—Ge 
son Co., 141 Liberty St., New York city. 

7 ins.; pp. 144; illustrated. thes 


This is an illustrated catalogue and price |i 
ing and the fittings used with the same for ». trang. 
mission. si 
FANS, BLOWERS AND EXHAUSTERS.—B_ t 

vant Co., Boston, Mass. Paper; 6% x 9 ins 195. 
illustrated. 

This is an illustrated catalogue of steel-plate ¢ 
factured by the above company. A very large ; 
types are shown. 

TRANSFORMER TESTING.—General Electric en 
ectady, N. Y. Paper; 5 x 8 ins.; pp. 46; ilins:-.-.a > 

Much valuable information on the subject of a): 
electric current transformers is given in this 
It should be very valuable to any one having to 
such apparatus. 

ALTERNATING-CURRENT TRANSFORMERS .— 


Electric Co., Sthenectady, N. Y. Paper; 5 
40; illustrated. 


This is a collection of testimonials from user: th 
Type H alternating-current transformer 
the above company. 

HEATING AND VENTILATING.—B. F. Sturteya ; 
Boston, Mass. Paper; 6 x 7 ins.; pp. 35; illustrareq 

Devices for heating, ventilating and moistening { 
and factories are treated of in this pamphlet. The 
omic value of a plentiful supply of fresh and ; 
moistened air is pointed out. 

STEAM-PIPE FITTINGS.—Walworth Mfg. Co., : 
Mass. Cloth; 9%x 14% ins.; not paged; illusirsteq’ 

This is a collection of tables showing the principal jin 
sions of the valves and fittings manufactured by th. 
company. The information contained in these list< 1d 
be of value to anyone having steam piping to desig: 


Shops 
con- 


erly 


ALTERNATING CURRENT TRANSFORMERS The 
Lakon Co., Elkhart, Ind. Paper; 5 x 8 ins.; pp. 28: 
illustrated. 


The first part of this catalogue is devoted to ele. 
mentary treatment of the alternating current transformer, 
which is followed by a description of the transformers 
manufactured by the above company. 

STEAM ENGINES.—B. F. Sturtevant Co., Boston, 
Paper; 64% x 9 ins.; pp. 50; illustrated. 
Simple and compound steam engines designed for direc: 


connection to electric generators are described in this 
catalogue. The engines are of the high-speed, automatic 
cut-off type and are built both with vertical and horizonta! 
cylinders. 


GRATES AND STEAM BLOWERS.—McClave, Brooks & 
Co., 301-311 Seventh St., Scranton, Pa. Paper; % « 11! 
ins.; pp. 38; illustrated. 


The grates herein described are of the rocking bar ‘ype 
In conjunction with steam blowers they are design d 
burning finely divided fuel, such as screenings o: 
coal slack, 

AIR COMPRESSORS.— Westinghouse Air Brake Co., Pi:ts- 
burg, Pa. Paper; 9 x 6 ins.; pp. 22; illustrated 

This pamphlet describes the Westinghouse motor-driven 
air compressor, designed for use on electric cars or other 
places where compressed air is needed in small quantities. 
It is fitted with a starting and stopping device, automati- 
cally controlled by the air pressure. 


GAS ENGINES.—Charles A. Stickney Co., St. Paul, Minn. 
Paper; 6 x 9 ins.; pp. 23; illustrated. 


The engines manufactured by the above company ire of 
the four-stroke cycle type and use electric ignition. They 
are made with one, two or three cylinders and are aduptet 
for direct connection te dynamos, pumps, air-compressors 
or hoisting machines. Governing is accomplished by regu- 
lating the amount of the charge. 


MACHINE TOOLS.—Manning, Maxwell & Moore, S) Lib- 
erty St., New York city. Cloth, 10x13 ins.; pp. 74: 
illustrated. 


This immense catalogue is almost encyclopedic in ‘ts 
scope. It would be difficult to think of any type of wood 
or metal working machine fools which is not represented 
by illustrations and descriptions of a number of machines 
The book should be valuable not only to the tradesman 
and manufacturer, but to the engineer as well. It shows 
in a very striking way the great specialization which has 
been reached in the domain of wood and mefal work ng 
machinery. 


VOTING REGISTER.--The Bardwell Votometer Co., Park 
Row Building, Park Row, New York city; 5% « 
ins.; pp. 12; illustrated. 


This publication consists of the report upon the Bard- 
well Votometer by the New York State Commission on 
voting machines, appointed in 1889. This is a compat 
brass and steel machine, whereby the vote is cast by turn- 
ing a key in a hole in the appropriate column. This action 
registers this vote and locks all other tickets, and the act 
of leaving the booth resets the machine for the next voter. 
A man can, however, in case of mistake, unvote his ow» 
vote and try over again, before leaving. The commission 
reports that this machine can safely register 600 votes in 
the hours allowed by lawyfor an election, and do this work 
accurately and efficiently. The commission included Mr 
Philip T. Dodge, President of the Mergenthaler Linotype 
Co.; Prof. Robt. H. Thurston, of Cornell University, an4 
Mr. H. De B. Parsons, M. E. 
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Supplement—January 24, 1901. 


ENGINEERING NEWS. 


CONSTRUCTION NEWS. 


-sENSED LIST OF CONTRACTS PENDING 
CONDENS DATE OF OPENING BIDS. 


See Eng 
Work. Place. > News. 
4. Building, New York, N. Y. ..........--- Jan. 17 

“lectrical machinery, Waterloo, Ill......... Jan. 10 
5s Street cleaning, etc., Atlanta, Ga basdeneves Jan. 24 
Water meters, Rochester, N. Y. .......--- Jan. 24 

Bridge superstructure, Chicago, Ill........ Jan. 24 


-'pneumatic hammer, etc., Pittsburg, Pa....Jan. 24 


Submarine cable (600 mls.), Washington.. .Jan. 24 
Sewers, Washington, D. C. Jan. 3 
Engineering News, Jan. 3. 
og §. building, Carrollton, Ky. ........... Jan. 3 
Tron bridge, Monticello, Mo............... Jan. 10 
Paving, O. Jan. 10 
Se’ Gun forgings, Washington, D. C........... Jan. 10 
Sidewalks, New Orleans, La.......... Jan. 24 
Os’ Railway work (Penn. R.R.), Philadelphia.. .Jan. 24 
Electric Hghting, Oakpark, Ill............ Jan. 24 
Draw span, Gardiner, Jan. 24 
Brick paving, Cleveland, O.............-. Jan. 24 
29. Lighthouse, ete., Charleston, S._C......... Dec. 27 
yale Eng. News, Dec. 27 and Jan. 3. 
Jan. 29.Dam, New York, N. Y......--0.-0+eeeeee- Jan. i 
30.Steel bridge, Jackson, Mich............... Jan. 24 
30. Sewers, Hartford, Conn. ..... sie Jan. 24 
tan 20.Fire apparatus, New York, N. Y.......... Jan. 24 
ja 21.Residence, Winnipeg, Man...............- Jan. 24 
31.Sidewalks, St. Paul, Minn.................Jan. 24 
Switchboard, Washington, D. C.......... Jan. 24 
Jan. 31,.Dredging, etc., Mobile Ala........ Jan. 3 
nee Advertised, Eng. News, Jan. 3 to 24. 
jan. 31.Dredging, Matanzas, Cuba. ............ Dee. 13 
on, Advertised, Eng. News, Dec. 138 to Jan. 3. ’ 
21.Removing dike, Wilmington, Del.......... Jan. 10 
1. Building, Danville, Jan. 10 


Brick paving (8,000 yds.), Alexandria, La..Jan. 10 
“advertised, Eng. News, Jan. 10 and 17. 


.Sewers, Glenville, O. Jan. 3 
castings, Boston, Mass.............. -Jan. 17 
Feb. 1.Heating plant, Charlotte, N. C............. Jan. 17 
Feb. 1. Building (mfg. plant), Lynchburg, Va...... Jan. 7 
Feb. 1.Building (mfg. plants), Toledo, O. ...... Jan. 17 
Feb. 1.Electric lighting, Ambler, Pa.............. Jan. 17 
Feb. 1.Sewers (12 miles), Union, C.. Jan. 17 
Advertised, Eng. News, Jan. 17 and 24. s 
Feb. 1.Steel bridges (2), Helena, Mont........... Jan. 17 
Feb. 1.Foundry building, Cincinnati, Jan. 24 
Advertised, Engineering News, Jan. 24. 
Feb. 1.Laying water mains, etc., Cape May, N.J..Jan. 24 
Feb. 1.Grading railway (3 mls), Louisiana........Jan. 24 
Feb, 2.Water pipe and castings,Cuyahoga Falls,O.Jan. 24 
Feb. 2.Sluice gates (6), Victoria, Jan. 24 
Feb. 2.Corporation cocks, Washington, D. C....... Jan. 17 
Feb. 2.Barracks, etc., Fort Fremont, S. C......... Jan. 10 
Feb. 4.Plans for court house, Taylorville, Ill......Jan. 3 
Feb. 4.Bridge, Waco, Tex. ......... Jan. 17 
Feb. 4.Officers’ quarters, San Francisco, Cal..... Jan. 17 
Feb. 4.Sewers, Great Falls, Mont................ Jan. 24 
Feb. 4.Paving, Toledo, Jan, 2 
Feb. 4.Sewer work, etc., Atlanta, Ga............. Jan. 24 
Feb, 4.Sidewalk work, Atlantic City, N. J.........4 Jan. 2 
Feb. 5.Dynamo, etc., Perham, Minn............4 Jan. 24 
Feb. 5.Steel bridges (3), Santiago-de-Cuba....... Jan. 24 
Advertised, Eng. News, Jan. 3, 10 and 24. 
Feb. 5.Life saving station, Barnegat, N. J...... Jan, 24 
Feb, 5.Addition to high school, Columbus, O...... Jan. 24 
Feb. 5.Plan for jail, Crowley, La... Jan. 24 
Feb. 5.Court house, Valdosta, Ga. ........- 24 
Feb. 5.School bonds ($85,000), Columbus, O.......Jan. 17 
Feb. 5.Court house, Starkville, Miss.............. Dec. 27 
Feb. 6.Railway cars, etc. (Chili), Washington....Nov. 29 
Feb. 6.Improving drainage, Alexandria, La....... Jan. 10 
Advertised, Eng. News, Jan. 10 to 31. 
Feb. 6.Boiler. Sleepy Eye, Jan. 24 
Feb. 6.School house, Riverview, Ont............. Jan. 24 
Feb. 6.Quarantine building, Lewes, Del.......... Jan. 24 
Feb. 7.Library building, New York, N. Y......... Jan. 24 
Feb. 7.Bank protection, New Orleans, La......... Jan. 10 
Advertised, Eng. News, Jan. 10 to 381. 
Feb. 7.Sewer ($23,000), Findlay, O.............- Jan. 3 
Feb. 8&.Plans for school, New Haven, Conn......... Jan. 10 
Feb. 8.Steam vessel, San Francisco, Cal. Jan. 
Feb. &.Hauling water pipe, etc., Troy, N. Y....... Jan. 24 
Feb. 8.Dam and reservoir, Troy, N. Y. .........- an. 24 
Advertised, Eng. News, Jan. 24 and 31. 
eb. S.Laying water mains, etc., St. Louis, Mo...Jan. 24 
Feb. S8.Discharge valves (2), St Louis, Mo....... Jan. 24 
Feb. 8.Special castings, Troy, N. Y............. an. 24 
Advertised, Eng. News, Jan. 24 and 31. 


Advertised, Eng. News, Jan. 24 and 31. 

Feb. &.Pumping engines (2), Pittsburg, Pa......Jan. 24 
Advertised, Eng. News, Jan. 24 and 31. 

Feb. &.Sewer pipe, brick, etc., Santiago-de-Cuba.Jan. 24 

Advertised, Eng. News, Jan. 24 and 31. 
Feb. 9.Dynamos, generator, etc., Batley, Eng....Jan. 24 
Feb. 9.Wooden bridge, Victoria, B. C J 
Feb. 9%. Fire house, Cleveland, O. 


Feb. 11.Town hall, Jeffersonville. O. 

Feb. 11.Bridges, Salt Lake City, Utah............. Ja 
Advertised, Eng. News, Jan. 17 to 31. 

Feb. 11.Pipe sewrs, Greenwich, Conn............. Jan. 24 
Advertised, Eng. News, Jan. 24 to Feb. 7. 

Feb. 11.Pumping engine, efc., Atlantic City, N. J..Jan. 24 
Advertised, Erg. News, Jan. 24 and 31. 

Feb. 11. Water-works, Ottumwa, Ia. . 
Advertised. Eng. News, Jan. 24 to Feb. 7. 

Feb. 11.Tunnel (500 ft.) Greenwich, Conn. ...... Jan. 24 
Advertised, Eng. News, Jan. 24 to Feb. 7. 

Feb. 11.Heating plant, Galesburg, Ill. ...........4 Jan. 24 

Feb. 11.Steel foundry building, Cincinnati, O......Jan. 24 
Advertised, Engineering News, Jan. 24. 


Feb. 12.Paving, Cleveland, O. 24 
Feb, 12.Naval supplies, Washington, D. C.........Jan. 24 
Feb. 12. Aqueduct, Columbus, O Jan. 17 
Feb. 12. Dredging, ete., Columbus, O. ............ Jan. 17 
Feb. 14.Well, Lancaster, Wis. 24 
Feb. 15.Water-works, Woodstock, Va. ...........+: Jan. 24 
Feb. 15.Sale of water-works, Seneca Falls, N. Y..Jan. 24 
Feb. 15.Equipment (mfg. plants), Toledo, O....... Jan. 17 
Feb. 15.Sewerage system, Delaware City, Del...... Jan. 17 
: Advertised, Eng. News, Jan. 17 to Feb. 7. 

Feb. 15.Water supply, Grand Rapids, Mich........ Nov. 22 


: Advertised. Eng. News. Nov. 22 to Feb. 7. 

Feb. 16.Drainage work, Alexandria, La. ..........Jan. 17 

Feb. 16. Telephone cable system, Washington, D.C..Jan. 24 

Feb. 16.Sewage pumping plant, Washington, D.C..Jan. 24 
Advertised, Engineering News, Jan. 24. 

Feb. 18. Library building, Duluth, Minn. ......... Jan. 24 
Feb. 18.Sewage disposal beds, Plainfield, N. J.....Jan. 24 
Advertised, Engineering News, Jan. 24. 


Feb. 18.Dam work, Sacramento, Cal. 
Feb. 19. Railway, bridges, etc., Jan. 24 
Feb. 20. Water filters, etc., Louisville, 
Advertised, Eng. News, Dec. 13 to Feb. 14. 

Feb. 20.Electric plant, Lake Providence, La....... oe 
Feb. 20. Water-works, etc., Lake Providence, La..Jan. 17 
1 


Feb. 20.Paving, Marion, Ind. ....................Jan. 17 
Feb. 20.Brick paving, Ripon, Wis...............00: Jan. 3 
Feb. 20. Excavating, etc., & 
ena 21.Powder works, Rio de Janeiro, Brazil... .Sept. 20 
Feb 


Advertised, Eng. News, Jan. 17 to Feb. 14 
Mar. 6.Sale of water-works, White Plains, N. Y..Jan. 24 


Mar. 16.Saw mill, etc., Mare Island, Cal...........Jan. 24 
Mar. 25.Sewerage system, Basford, England.....Sept. 13 
Apr. 2.Pumping engine, etc., Kenosha, Wis. .....Jan. 17 
Advertised, Eng. News, Jan. 17 and 24 
May 9%.Bridge, Indo-China (Paris) ............. Jan. 10 
May 10.Harbor improvements, Rosario, Argentina.Nov. 1 
July 1.Quay, Indo-China (Paris) ...........eeeed Jan. 10 
July 1.Electric railways, Tarbes, France........ Jan. 24 
Aug. 31.Sewerage system, St. Petersburg, Russia..Dec. 6 
No date.Masonry dam, Waterbury, Conn. ......... Jan. 10 


Advertised, Eng. News, Jan. 10 to Feb. 7 
No date. Equipment for glass plant, Saginaw, Mich.Jan. 17 


NOTICE TO READERS.—Although every possible effort 
is made to verify the reports of new construction before 
their publication in the Supplement,complete verification is 
not always possible. When it becomes necessary to pub- 
lish news whose accuracy has not been verified, the words 
“according to reports,”’ ‘‘it is stated,’’ or other expressions 
of similar import are attached to the item. We will be 
obliged to our readers if they will send us prompt reports 
of any work in which they may be interested, and also to 
call our attention to any important errors that may be 
noticed in these columns, and give us the correct details. 
When writing to persons and companies mentioned in this 
department, our readers will confer a favor by mentioning 
Engineering News as the source of their information. 


RAILWAYS. 


ALGOMA CENTRAL.—B. J. Clerque, Asst. to Pres. 
Sault Ste. Marie, Ont., informs us that 50 miles of this 
road are in operation, and that 130 miles are now under 
construction, the following being the contractors for the 
work: Foley Bros., St. Paul, Minn.; Porter & Whalen, Jas. 
Conmee and Fauquier Bros., all of Sault Ste. Marie. The 
road will be 400 miles in length, when completed, and wil! 
give a connection between Sault Ste. Marie and Hudson's 
Bay, via Michipicoten. F. H. Clerque, Pres., and W 
Earle, Asst. Ch. Engr, 

ALPENA, GAYLORD & WESTERN.—Wm. M. Durand, 
Pres., Detroit, Mich., writes us that a complete right of 
way has been secured for the company’s line between 
Alpena and Gaylord, Mich., and that James N. Goodburne, 
Ch. Engr., will begin at once from Alpena the final survey 
for the road. 

ARIZONA.—The Phelps-Dodge Co., of New York city, 
owning mining properties in Arizona, will probably build 
a line to El] Paso, Tex., in the near future, having pur- 
chased terminal facilities there. The company owns the 
Copper Queen mine. M. W. Wambrough, Ch. Engr. 

ARIZONA & NEW MEXICO.—We are informed that the 
work of changing the gage of this road to the standard is 
progressing rapidly and will be finished in about four 
months. 

BUFFALO, HAMBURG & AURORA.—It is reported that 
a scheme 1s on foot to organize a new company, capitalized 
at $800,000, for the purpose of extending this road 38 miles 
to the village of Cattaraugus, N. Y. Those interested in- 
clude Geo. H. Blanchard, Wm. Miller, Edward Henry and 
Luther Cary, all of Erie county. 

CALLAWAY, LOUP VALLEY & NORTHERN.—An elec- 
tion will be held in Logan county, Neb., on Jan. 29 to 
vote on the proposition of issuing $22,000 in bonds tu aid 
the construction of this line. 

CENTRAL OF NEW JERSEY.—Among the improve- 
ments contemplated by this company for 1901 are included 
the installation of an electric block signal system on the 
line between Bound Brook, N. J., and White Haven, the 
elimination of many grade crossings in Bayonne and 
Newark, and the completion of the shops at Elizabethport 
J. H. Thompscn, Ch. Engr., Jersey City, N. J. 

CONNBAUT & EASTERN.—A charter has been secured 
for this company in Ohio by the Carnegie Co., of Pitts- 
burg, for the purpose of building a road to connect the 
five-mile strip of land owned by the Carnegie Co. with the 
Lake Shore & Michigan Southern Ry. and other roads. 
The road will connect the proposed new plant at Conneaut, 
which, it is stated, will cost $12,000,000. E. S. Templeton, 
John H. Clarke and W. E. Cushing, of Cleveland, are in- 
corporators. 

DULUTH & IRON RANGE.—R. Angst, Ch. Engr., Du- 
luth, Minn., informs us that the work on the proposed 
improvements at Burlington Bay, Minn., will be started as 
soon as a protecting breakwater is built by the govern- 
ment. 

EAGLES MERE.—It is stated that the company is con- 
sidering the question of extending this ilne to the Chautau- 
qua grounds, Pa., about 1% miles. W. Clayton Mason, Ch. 
Engr., La Porte, Pa. 

GREAT NORTHERN.—Reports state that this company 
has purchased the vast coa! fields in Crow’s Nest Pass 
county, British Columbia, and will build a line of rail- 
way from Great Falls, Mont., northwesterly to tap thase 
fields, 156 miles distant. Jas. J. Hill, Pres., St. Paul, 

INTERCOLONIAL.—It is said that this company pro- 
poses making improvements on its line from ‘Truro to 
Sydney, B. C., and at the latter place, to accommodate the 
large traffic expected from the development of the Can- 
adian steel industry of Cape Breton. Newrolling stock 
has been ordered by the company, and 60 new locomotives 
are expected by next month. W. B. McKenzie, Ch. Engr., 
Monction, N. B. 

LA CROSSE, BLACK RIVER FALLS & NEILLSVILLE. 
—The permanent survey for this projected steam road is 
reported finished. Paul McHugh, of La Crosse, Wis., who 
is said to be the chief promoter, has received options on 
the right of way, and at certain points land for terminals. 
The road will be standard gage. 

LAKE SHORE & MICHIGAN SOUTHERN.—Work will 
be started in the spring on the construction of a doub!e- 
track short line connection between Doughton and Ply- 


mouth, O. A preliminary survey was mai 
and the final survey is now under 
will be about 53 miles in length, havin 
and will be via the Pymatunning valley 
pany the shortest line between Lak 
town and Pittsburg districts E. A. 
Cleveland, O. 

LANSING & SOUTHEASTERN 
gan to build a road connecting Lansing and Chelsea, from 
which latter village cor s can be made east and west 
Franchises and rights of way are reported secured. Geo 
P. Glazier and H. 8S. Holmes, of Chelsea, and W. J. Dancer 
of Stockbridge, Mich., are interested. 

LONG ISLAND R. R.—The company has purchased 
property, about one mile east of its Brooklyn, N. Y 
minus, where, it is stated, a terminal yard will be buil 
for the Atlantic Ave. branch of the road, which will con 
nect with the proposed tunnel under the East 
E. Read, Asst. Engr., Long Island City, N. Y 

LOUISIANA —-Bids are wanted by the Myles Salt Co 
Ltd., S22 Gravier St., New Orleans, itil 
ing a track from Weeks Islan 
premort branch of the Southerr 
about three miles. J. N. Hazlehurst, E 
mercial Place, New Orleans, La 

MISSISSIPPI, BAU CLAIRE & NORTHERN.-—An ot 


Incorporated in Mich 


, a distance o 
ngr., 606 Com 


ganization has been effected under this name in Minnesota 
capitalized at $500,000, to build a line of railway from 
East Winona, Minn., to Eau Claire The promoters have 
decided to begin the preliminary work at once 
MISSOURI PACIFIC.—Arrangements have been made fo 
the meeting of the business men of MeP! ym, Kan 
with the officials of this company, to consider the propo 
sition of extending the company’s road from MePherso 
to Marquette, connecting with the main line at that pta 
It is said that about $6,000,000 of new stock will t 
issued by the company, the proceeds of which will be 
devoied to the improvement of their property. J. W 


Way, Ch. Engr, St. Louis 

NEW JERSEY.—Mayor Seymour, of Newark, bas signed 
the ordinance providing for the elevation of the tracks o 
the Pennsylvania and C re Jerse I 
through Newark Work is to be started a mn 
terms of the ordinance are a 

NEW YORK CENTRAL & HUDSON RIVER.--The Penn 
sylvania Construction & Investment Co., of Clearflel® Pa 
which has the contract for building 
line from Clearfield to Karthaus, about 31 miles. 1: 
the ‘‘West Branch Valley"’ road, has sublet the work a 
follows: The first seven miles from Clearfield, to J. H 
Corbett, Reading, Pa.; the Fulton tunnel, to Mason. Hoge 
& Co., of Frankfort, Ky.; sections 8, % 10 and 11. to 
Rogers Bros.; the section from Karthaus towards Clear 
field, for a distance of seven miles, to the Miller Construc 
tion Co., of Lock Haven, Pa. The remaining contracts fo 
sections of the road from Karthaus, towards Clearfield 
will soon be awarded. Work is to be started at once 

NEW YORK, NEW HAVEN & HARTFORD.—The pro 
posed Wrentham branch from North Attleboro, Mass., to 
Pleasant View, is to be built, according to reports. Con 
nections will be made with the Providence Division a 
Pleasant View, making the branch a main line. The At 
tleboro branch road between Attleboro and North Attleboro 
will be made an electric line C. M. Ingersoll, Jr., Ch 
Engr., New Haven, Conn, 

NORTHERN PACIFIC.—Profiles of location have be 
filed in the government land office in Idaho for a right of 
way from Stiles to Grangeville via Three-Mile Creck. E 
N. McHairn, Ch. Engr., St. Paul, Minn. 

OHIO, TENNESSEE & CAROLINA.—A charter has been 
granted to this company in Tennessee, with a capital stock 
of $25,000, which proposes to construct a line of railwa 
beginning at a point near Jellico to Knoxville, thence ti 
a point where the Little Tennessee crosses the state lin 
from North Carolina. Wm. Kirkley, W. M. Crawford and 
J.C. J. Williams are interested 

ONTARIO.—It is stated that Crease & Crease, of Vi 
toria, B. C., are applying to the provincial government fo 
the incorporation of a company to build a railway from 
point in Wellington district, thence to Cornox, thenes 
north through Sayward and Rupert districts to Cape Scot 
They will also apply for incorporation for a road from 
Taku Inlet to Little Salmon River, thence to Pitt Lak 
and to Atlin City. 

ORANGE & NORTHEASTERN.—Incorporated in Texa 
with $200,000 capital stock, to build a railway from 
Orange, Tex., to a point on the Gulf, Beaumont & Kansa 
City R. R., at a point near Beuna, about 30 miles. The 
construction is to be started immediately. G. Bedell Moor 
Pres., San Artonio; D. Call, Secy., Orange 


PATTEN, ALLAGASH & NORTHERN.—Parker P. Bu: 
leigh, Vice-Pres., Houlton, Me., informs us that the pro 
jectors of this road have leased the Patten & Shermar 
R. R. to the Bangor & Aroostock R. R., and have decided 
not to build the proposed line. The road was chartered 
by special act of the Maine Legislature in 1809 to build 
from a connection with the Patten & Sherman R. R., in 
the town of Patten to the Allagash River, in northwestern 
Maine. 


PELLA & SOUTHWESTERN.—P. H. Bousquet, Pella, 
Ia., informs us that the survey and plans and specifications 
for this proposed four-mile line, extending from Pella to 
Howell, have been completed. BK. F. Keables, Pres., Pella 


PENNSYLVANIA R. R.—Bids are reported wanted by 
this company until Jan. 28 for changing the alinement at 
various points on the Philadelphia Division: also on the 
Middle Division, and additional tracks between Juniata 
bridge and Aqueduct s‘ation; for additional tracks between 
Mount Union and Milk Creek, and between Spruce Creek 
and Union Furnace; for a four-track roadbed between 
Larimer and Stuart on the Pennsylvania Division The 
work will include about 1,432,000 en. vds. of masonry 
100,000 cu. yds. of embankment, and 25,000 eu. vds. of 
rip-rap. W. H. Brown, Ch. Engr., Broad St. Station 
Philadelphia, Pa. 

PITTSBURG & LAKE ERIE.—Plane are reported being 
made for an extension of the double track between Mon 
ongahela and Fayette City, Pa. The plans for the joint 
line, which will be built by the Pennsylvania R. R. and 
this company between Fayette City and Fairmount. W 
Va., have been completed, and it is expected that work 
will be started in a few months. J. A. Atwood, Ch Engr., 
Pittsburg, Pa. 

PITTSRURG, CONNELLSVILLE & WHEELING —The 
contract for building section 2 of this road, extending from 
Millsboro, Pa.. westerly to Wheeling. W. Va., about 61 
miles, with a branch from Wheeling Creek to Moundsvible 
W. Va., a distance of about 1014 miles. has been let to 
folly Bros. & Co., of Pittsburg, Pa. Edgar A. Holmes 
Gen. Mgr., Moundsville, W. Va 

RIO GRANDE SANGREDE CRISTO.—Incorporated in 
Colorado for the purpose of building a road from Moffat 
on the Denver & Rio Grande R. R., to Crestone, thence 
south via Cottonwood to Duncan in Saguache county, with 


Feb. 28.Engines (Wellington,N.Z.). L i Eng. . De 6 
Feb. 19.Pumping engine, Brookline, Mass ) 27 A : 
Advertised, Eng. News, De 27 fo Jan. 1¢ 
j Mar. 1.Rice dfying machinery, Navar Italy Sept. 27 
q Mar. 1.Equipment (mfg. ants), Ly hburg. Va..Ja 17 ? 
; Mar. 1.Plans for dormitory, Athens, Ga Ja 17 
Mar. 1.Steel bridge, Peshtig Wis 17 
Mar. 2.Electric cars (42), Bourne: ith, Eng Jan. 24 
Mar. 4.Sale of water-works, Mou Vernon, N.Y Jan. 24 
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branches and spurs to mines and other industries. The 
road will be a part of the Denver & Rio Grande system 
and will be about 100 miles in length, traversing a rich 
mining country. E. T. Jeffery, J. W. Gilluly and J. B. 
Andrews are interested. 

PORTLAND, VANCOUVER & YAKIMA.—S. N. Gray, 
Pres, and Ch. Engr., Vancouver, Wash., writes us that 
the date for letting contracts for constructing the pro- 
posed 15-mile extension to Battle Ground and Amboy has 
not yet been decided. Surveys are made and most of the 
rights of way secured. 

SOUTHERN MISSOURI.—Reported as incorporated in 
Missouri with $500,000 capital stock, to build a road from 
Little Rock Landing, on the Mississippi River, in Ste. 
Genevieve county, to Bismarck, St. Francois county, about 
0 miles. C. H. Bosworth, Springfield, f11.; Robert Moore, 
St. Louis, and John L. Bogy, St. Genevieve, are incor- 
porators. 

SOUTH SHORE.—We are informed that 55 miles of this 
road is now in operation and that surveys have been made 
for the entire distance, 153 miles. Rights of way have 
been secured for 28 miles from the end of the present 
track at Yamask, and work on that section is now under 
way. The work is being done by day labor. The road will 
pass through St. Lambert, Longneuil Corel, Nicolet and 
Lewis. E. Lautier, Ch. Engr., Sorel, P. Q. 

STATESBORO & REGISTER.—F. T. Lockhart, Augusta, 
Ga., informs us that rights of way have been secured for 
this road, and contracts are to be awarded this week. The 
road will run from Statesboro to Register, a distance of 
about 8% miles. R. T. Barksdale, Ch. Engr., Augusta. 

TENNESSEE NORTHERN.— Arrangements are being 
made by H. M. La Folletie, Pres. and Gen. Mgr., La Fol- 
lette, Tenn., for the capital for extending the road from 
La Follette to Middlesboro, a distance of about 30 miles. 

WABASH.-—At the meeting of the stockholders to be 
held on March 19 the directors will consider the question 
of building a branch road from Toledo, O., to Montpelier, 
about 57 miles, and from Fort Wayne, Ind., to Butler, a 
distance of 27 miles. 


STREET AND ELECTRIC RAILWAYS. 


AUGUSTA, ME.—The Peaks Island Electric Ry. has 
been incorporated with $25,000 capital stock to build an 
elegtric line on Peaks Island, which will be about four 
miles in length. Louis B. Wheldon, Portland; John Kelly, 
Somerville, Mass., and Geo. A. Bruce, Brookline, Mass., 
are incorporators. 

BANGOR, ME.—The Puhsaw Lake Ry. has been incor- 
porated to build an electric line to be from three to five 
miles in length. 

MANCHESTER, N. H.—A bill has been introduced into 
the legisiature asking for a charter for the Nashua, Man- 
chester & Concord St. Ry., which proposes to build about 
60 miles of road. John H. Andrews and Alonzo Elliott, of 
this city, and Thomas Sanders, Haverhill, Mass., are in- 
terested. 

AYER, MASS.—Benj. H. Hartwell writes us that con- 
tracts will probably be let soon for constructing the Stony 
Brook Valley St. Ry., 14 miles in length. The surveys 
have been finished and capital for construction secured. 
The road will run from Brockton, through Ayer, Grafton 
and Westford. 

FALL RIVER, MASS.—Walter Griffiths, of the Globe 
St. Ry. Co., informs us that he has no connection with 
the outside construction on the company’s line, being Chief 
Engineer of the power station only. For information re- 
garding the proposed extension to Taunton, R. 8. Roff, 
Pres. and Gen. Mgr., should be addressed. 

FITCHBURG, MASS.—Local papers state that most of 
the capital is secured for constructing the Ashby St. Ry., 
and work will be started as soon as the weather permits 
and completed by about Aug. 1 

NEW BRITAIN, CONN.—The Connecticut Lighting & 
Ry. Co. will ask for permission to extend its line from the 
present line in Waterbury to connect with the Southing- 
ton road. H. G. Runkle, Secy., 100 Broadway, New York. 

—J. C. Patterson and others will apply for a franchise 
to build a trolley from Hartford through this place to 
Plainville. 

BROOKLYN, N. Y.—Stephen M. Hoye, Pres., 189 Mon- 
tague St., Brooklyn, writes us that the New Jersey & 
Staten Island Junction R. R., mentioned in our issue of 
Jan, 17 under ‘‘Railways,’’ will be operated by compressed 
air, and will have a length of about 10 miles, including 
the tunnel under the Narrows. Arrangements are being 
made for the construction capital and condemnation pro- 
ceedings have been started. Mr. Hoye states that it is 
expected to let contracts at an early date. 

GLOVERSVILLE, N. Y.—Samuel Elmer, Pres., Moun- 
tain Lake Electric R. R., Gloversville, informs us that the 
grading of the company’s 4% miles of road has been fin- 
ished, and most of the materials are already arranged for. 
The work is being done by J. C. Stanton, contractor, Balls- 
ton Spa. 

UTICA, N. Y.—Chas. H. Clark, Ch. Engr., Utica & Mo- 
hawk R. R., writes us that the company will continue its 
Bleecker St. line to Frankfort. The location work is now 
under way and construction will soon follow. 

NEWARK, N. J.—F. Keiling, 175 Hasley St., Newark, 
writes us that surveys are now under way for the Monti- 
cello, Fallsburg & White Lake R. R., 16% miles in length, 
and most of the rights of way are secured. The road will 
run through the town named and will be operated by elec- 
tricity. No contracts have yet been made. Theo. B. Du 
Bois, Pres., 45 Gould Ave.; Irving Righter, Ch. Engr., 
Port Jervis, N. Y. 

ALLENTOWN, PA.—Reports state that the Lehigh Val- 
ley Traction Co. proposes improving the lines now under 
its control, and building extensions in the West Valley 
and Western New Jersey. It is stated that about $1,500,- 
000 will be expended. A. L. Johnson, Pres. 

JREENVILLE, PA.—The Greenville St. Ry. has been in- 
corporated with $50,000 capital stock to build a line five 
miles long in this borough. J. H. McCafferty, Pres. 

ERIE, PA.—A charter has been issued to the Conneaut 
& Erie R. Rs, capitalized at $500,000, for the purpose of 
building a trolley line between those cities. J. S. Van 
Cleve, Pres.; John R. McDonald, Treas. 

HARRISBURG, PA.—Local papers state that the con- 
tract for constructing the Columbia & Montour Electric 
Ry. has been let to M. F. D. Scanlon & Co., who will be- 
gin work within 10 days. The contract includes the fur- 
nishing of equipment. The road will be 19 miles in length. 
B. F. Meyers, Harrisburg; R. K. Polk, Danville, and L. E 
Waller, Wilkesbarre. 

PHILADELPHIA, PA.—Geo, F. Payne & Co., Philadel- 
phia, have plans for a large power house for the Phila- 
delphia & Reading R. R., at Reading. 

WASHINGTON, D. C.—Wm. A. Mellen, 1108 F St., N. 
W., writes us that all rights of way for the Baltimore & 
Washington Transit Co.’s line in the District of Columbia 
have been secured, and contracts will be let for building 


the line, which will be 82 miles in length, as soon as 
rants are obtained from Congress. The road will run 
rom this city to Baltimore, Md., via Tahoma Park and 
Elliott City, Wm. S. Greene, Pres., 1108 F St., N. W. 


RICHMOND, VA.—Local papers state that the contract 
for building the Richmond & Petersburg Electric Ry. has 
been let to the Cleveland Construction Co., of Akron, O. 
The surveys are completed and grading is under way and 
will be finished by March 1. Corbin Warwith, Pres.; J. F. 
Pfetch, Gen. Mgr. 

PARKERSBURG, W. VA.—Jackson & Knox, Engrs., for 
the Parkersburg & Marietta Electric R. R., write us that 
they will be ready for bidders in about 30 days for con- 
structing the proposed 13 miles of road. The surveys are 
finished, but the difficulty encountered in securing the 
— of way in two or three places is holding the work 

ack. 


CHARLESTON, S. C.—R. P. Evans, Charleston, informs 
us that the council has been petitioned for a franchise for 
the Charleston, Suburban & Summerville R. R., office at 
37 Hayne St., through certain streets to the Exposition 
grounds, and it will probably be granted. As soon as the 
franchise is granted the company will be fully organized. 

MACON, GA.—A charter has been applied for the 
North & South Macon St. Ry., capitalized at $25,000, to 
build a street railway 10 miles in length across Macon and 
into the suburbs. W. B. Sparks, T. D. Tinsley and W. A. 
Doody are interested. 


ALGIERS, LA.—August Schabel, of this city, is said to 
be promoting an electric railway line over the principal 
streets of Algiers and as far down as McLellanville and 
the U. S. Marine dry docks. 


KNOXVILLE, TENN.—It is stated that the Knoxville 
Traction Co. will close a contract for the purchase of 25,- 
000 cross-ties, to be used in the construction of tne pro- 
posed Fountain City extension, recently surveyed. Eight 
miles of the new line will be built this year. R. H. How- 
ard, Supt. 

LOUISVILLE, KY.—The Louisville, Anchorage & Pewee 
Valley R. R. has been incorporated with $10,000 capital 
stock to build an electric railway with branches, etc., ex- 
tending from this city to Anchorage, about nine miles; 
also to Pewee Valley, about four miles, with branches not 
determined. C. C. Tennis, Philadelphia, Pa.; Joseph Will- 
iams, Louisville, and H. H. Bechtel, Cincinnati, O. 


BEREA, 0.—A. H. Pomeroy, Pres., Cleveland, Elyria & 
Western Electric Ry., states that all franchises and rights 
of way are secured and work will be started in the spring 
as early as the weather will permit. 

CHILLICOTHE, O.—The Columbus & Southern Electric 
Ry. has been organized for the purpose of building an elec- 
tric road from Columbus to this city and Portsmouth. J. 
M. Wilson, Pres.; Z. F. Downs, Vice-Pres., and Wm. F. 
Hoffman, Treas. 


CLEVELAND, 0O.—The Cleveland, Ashland & Mansfield 
Traction Co. has been incorporated with $10,000 capital 
stock, to build an electric line from Cleveland through 
Cuyahoga, Lorain, Medina, Huron, Ashland and Richland 
counties to Mansfield. C. V. Hard, T. F. Dissette, S. T. 
Everett are incorporators.——It is stated that the Lorain & 
Cleveland Electric Ry. will expend $300,000 in improving 
its lines and facilities this summer. Additional track will 
be laid and equipment purchased. B. Mahler, Pres. 


DETROIT, MICH.—The Detroit, Rochester, Romeo & 
Lake Orion Ry. will extend its present line for a distance 
of 30 miles, from Rochester. The necessary power equip- 
ment, prior to the installation of a new three-phase al- 
ternating current generator, will be furnished by inverted 
rotary converters at the main station at Rochester, with 
rotaries at the sub-stations on the line. The Detroit Con- 
struction Co., Chamber of Commerce, Detroit. 


DETROIT, MICH.—The Grand Rapids, Holland & Lake 
Michigan Rapid Ry. Co. is negotiating for the purchase of 
sites and equipment for a main power house and two sub- 
stations. The company owns and operates the local line 
at Holland and expects to have the main line in operation 
by July, 10 miles of the main track having already been 
completed. The distribution system will involve the use 
of 20,000-volt three-phase alternating currents supplied 
by three 500 K-W. direct connected generators, five 300 
K-W. rotary converters to be installed at the sub-stations, 
with static transformers of the requisite capacity. The 
main power house will be located either at Zeeland or 
Genison. The road is backed by Detroit capitalists and 
the engineering work will be done by the Detroit Con- 
struction Co., Chamber of Commerce, Detroit. 

IRONWOOD, MICH.—It is stated that the Ironwood St. 
Ry. will extend its line next spring to Montreal, a distance 
of four miles. A branch line will also be built to the 
falls of the Montreal River, about three miles. 

JACKSON, MICH.—Local papers state that the Jackson 
St. Ry. will build a power house in this place to cost 
between $200,000 and $250,000, to furnish power to the 
road, which will eventually run from Ann Arbor to Kala- 
mazoo. W. A. Foote, Recv. 

JACKSON, MICH.—The Jackson & Suburban Traction 
Co., which is building about 90 miles of interurban road 
in the vicinity of this city, desires, before March 1, the 
services of several engineers on electric railway location 
and construction. Men with previous experience in such 
work and owning their own transit, with level attachment, 
are desired. The engagement will be from 10 months to a 
year and half. Wm. G. Fargo, Engr., Jackson. 

CHICAGO, ILL.—The Lake St. Elevated R. R. will build 
a power-house to supply the electric current for its road. 
F. Hedley, Supt., Royal Insurance Bldg.. Chicago.——The 
Tilinois Interurban Construction Co., of Chicago, has been 
incorporated with $75,000 capital stock, for the purpose of 
building the proposed electric road for the Rockford & 
Belvidere Electric Ry. Co. R. N. Bayliss, Chester A. 
Grover and Samue] E. Bare are incorporators. 

SHEBOYGAN, WIS.—It is stated that the Sheboygan St. 
Ry. will extend to Elkhart Lake, via Plymouth. J. M. 
Saemann, Mer. 

JANESVILLE, WIS.—The Rock River Electric Ry. has 
been incorporated with $50,000 capital stock, according to 
reports, to build an electric road between Beloit and Rock- 
ford. The original intention was to build from Rockford 
to this place. A franchise has been secured from Belvi- 
dere to Rockford and the Beloit-Rockford line will be a 
branch of that road. 

MILWAUKBE, WIS.—Plans for a new power house on 
River St. for the Milwaukee Electric Ry. & Light Co. are 
being prepared by H. J. Esser, Arch. It is stated that 
bids will soon be asked. John I. Beggs, Gen. Mer. 

ST. FRANCIS, MINN.-—J. S. Woodbury, Pres., St. Fran- 
cis Electric Ry., writes us that surveys for the company’s 
projected road will be started this month, and that grad- 
ing is expected to be. started in early spring. Parts of 
the rights of way are secured, and ties are being pur- 
chased. The new line will be about six miles in length, 
and will extend to Bethel or Cedar, in Anoka county. 

KANSAS CITY, MO.—W. T. Reed, Kansas City, writes 
us that the capital for constructing the recently incorpo- 


rated Kansas City, Parkville & St. Joseph R a 
secured, and franchises are now being ob: 
road will be operated by electricity and wil] mites 
length. The officers have not yet been eleo- ee 

BUENA VISTA, COLO.—An electric road 
from this place to Taylor Park. The power: 
erated from the Arkansas River. The road 8 
to transfer the ore from the Taylor Park pg 
new smelter of the Buena Vista Smelting & 
and will be about 70 miles in length, passi:. ~ 
rich mineral country, which is entirely withou: = 
cilities. 

OREGON CITY, ORE.—The board of coy 
sioners have granted a franchise to the 0 
Southern Ry. to build a motor line from th: 
Canemah. The company is capitalized at s} 
proposed route is through a rich timber ang 
district. Construction will be started in the 
C. Fields and L. G. Fields, Oregon City, are 

HAMILTON, ONT.—A. J. Nellis, Mgr., Han , 
us that a preliminary survey has been made / | 
ilton, Grimsby & Beamsville Electric Ry., : 
further has been accomplished towards cons: 
capital is secured. The road will run from 
St. Catherine, a distance of about 12 miles. 
bridges will be needed. C. J. Myles, Pres., a 
Callum, Ch. Engr., Hamilton. 

DAWSON, N. W. T.—At a recent meeting « 
council application was made by L. R. Fulda, 
the Dawson Electric Co., Ltd., for a franchise ; lild ana 
operate an electric railway up the Klondike | eg 
distance of 22 miles to tap the Coal Creek 4 
branches to Bonanza and Hunker Creeks. 1 i 
be used for conveying the ores from those 
tricts. It is reported that the system used w): 
the third rail or electric locomotive. ; 


ELECTRIC LIGHT AND POWER. 


CONCORD, N. H.—The works, property, « +} 
Concord Land & Water Power Co. will be sold 
March 6 by the receiver. The American Loan & | 
Boston, holds the mortgage. 

PORTSMOUTH, N. H.—C. E. Rollins writ: 
Sheaff & Jaastad, 85 Water St., Boston, Mass 
preparing plans for a plant for the Portsmo. 
Electric Light & Power Co., to be erected «a 
spring, at a cost of about $350,000. Bids will ! ked 
soon as plans are completed. 

FALL RIVER, MASS.—John W. Abbott, May. 
to be in favor of a municipal plant. 

MELROSE, MASS.—Press reports state that the coun 
is considering the question of establishing a 
plant. 

NEW BEDFORD, MASS.—In his inaugura idress 
Mayor Chas. R. Ashley recommended that the | itu 
be asked to authorize an issue of $70,000 in bond 
municipal plant. 

PEABODY, MASS.—We are informed that contracts w 
be let after March 1 for improvements to the muniei 
plant, to cost about $12,000. A new 150-HP. boler. pew 
dynamo, street lights, etc., will be required. 

BRIDGEPORT, CONN.—Alderman Smith will, it is said 
introduce an ordinance providing for the purchase of th: 
plant of the local company. 

BATH, N. Y.—Reports state that the people of ; 
are considering the question of erecting a municipal ; 
and water-works. 

BUFFALO, N. Y.—The Buffalo & Niagara Falls Elect) 
Light & Power Co. has increased its capital from $200,(K) 
to $500,000. F. G. Lott, Mgr., Niagara Falls. 

LITTLE FALLS, N. Y.—I. M. Levenheim writes us tha 
he will need incandescent lamps, all sizes of insulated 
overhead wires, one 20-in. x 40-ft. steel smokestack 
secondhand transformer, and two secondhand (i*)-ligh: 
dynamos, for his plant, to cost about $10,000. 

LYONS, N. Y.—It is stated that Charles A. Lux 


Clyde, will purchase the plant of the Lyons Eleciric L ght 
& Power Co, 
TARRYTOWN, N. Y.—At the special election, held her 


Jan. 17, the people voted against the proposed Issue o! 
$35,000 in bonds for erecting a municipal] plant. 


UTICA, N. Y.—Press reports state that bids will be aske! 
within the next 30 days for lighting the city. 
WEEHAWKEN, N. J.—This town is said to be consider 


ing the question of erecting a municipal plant. 

GIRARDVILLE, PA.—The council is said to hay 
the contract for lighting this borough for five years to th 
Frackville & Gilberton Light, Heat & Power Co., of Frack 
ville. Dr. D. Taggart, Pres. 

MORRIS RUN, PA.—The contract for erecting the pro- 
posed plant here is said to have been let to Bailey & Gob! 
of Dundee, N. Y. 

POTTSVILLE, PA.—The council of Palo Alto is consid 
ering the question of building a plant and sewerage sys 
tem, according to reports. 

READING, PA.—Ryan & Kelley, 8 South Broa‘ St., Phi! 
adelphia, are said to be receiving bids for sub-contracts for 
erecting the new power house here, for the Philadelphia & 
Reading Ry. 

SHARPSBURG, PA.—The people of this city will be 
asked to vote on the question of issuing $25,000 in bonds 
for purchasing additional machinery for the municipa! 
plant. J. Schineller, Engr. 

WESTCHESTER, PA.—The directors of the Edison El 
tric Illuminating Co. have purchased a lot adjoining th: 
plant on East Chestnut St., and will extend the plant. J 
E. Pyle, Supt.; R. T. Cornwell, Pres. 

DOVER, DEL.—This city has applied to the legisiatur 
for permission to issue $4,000 additional electri: |'gh' 
bonds. 

HAGERSTOWN, MD.—James E. Hewes, Cy. Ener. !0 
forms us that contracts have been let for two Buckeye 
compound 220-HP. condensing direct-connected «ngines 
two 170-K-W. Westinghouse two-phase compoun! 1) 
namos, 190 revolutions per minute, and two 250-HP. Hein 
boilers with Hawley down shaft. The plant will be oper 
ated by steam, will have a capacity of 120 2,000-c. p. ar 
and 2,000 16-c. p incandescent lights, and cost abou! 
$53,000. 

MIDLAND, MD.—Charles C. Dailey, Secy., informs u* 
that he is interested in a project to build a plant here an! 
will want bids for the necessary machinery, etc. 

WASHINGTON, D. C.—Bids are asked until Jan. 31 fo" 
furnishing and installing a switchboard in the pow’ 
house at the government printing office. F. W. Palme! 
Public Printer.——Press reports state that the United 
States Electric Lig¥iing Co. intends to spend $600,())) 
once in enlarging its plant, to furnish power to al! of th 
lines of the Washington Traction & Power Co. The plan’ 
now has a capacity of 4,800 HP., and it is said to be % 
intention to increase it to 30,000 HP. 
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Sypplement—January 24, 1901. 


ENGINEERING NEWS. 


, 7a.—R. A. Schoolfield, Gen. Mgr., writes 
DANVILLE, Werside Cotton Mills have done nothing 
1s te coward erecting an electric plant. The company 
vocer Fights and may build a dam some time this 
ns eh a view to development later on. 
> opNSBORO, N. C.—J. M. Bandy, Cy. Engr., writes 
Gi; plang for am electric plant are now under con- 


ses RD GA.—It is stated that this city contemplates 
BU*ion of @ plant and water-works. Address the 


the 
7. rERSVILLE, GA.—The Etowah Milling Co. will, it 
.. c,d, improve its dam and erect an electric plant. 


SOLLA, MISS.—Local papers state that the Mag- 
ae ectrie Co. is now receiving bids for its proposed 
nov.) HL. Price, Pres.; C. H. Jenks, Engr. 

‘\\ POLEONVILLE, LA.—A special election will be held 
: > to vote on the question of levying a special tax 
‘cstructing a plant and water-works. Address the 


\CKSON, TENN.—Mayor Anderson has appointed 
men Lesh, Griffin, Manwell, Blackard and Cockrill 
\ov mittee to act with the city engineer in regard to the 
of the proposed municipal plant. 

CANFIELD, 0.—The council is said to have granted a 
anchise to Charles Fowler, to erect a plant. 

COLUMBUS, O.—Director of Improvements Kaufman 
-< the cost of erecting the proposed municipal plant 
t $90,000. 

NORTH AMHERST, O.—Reports state that at a special 
». held Jan. 15, the people of this city voted against 
pI posed issue of $15,000 in bonds for erecting a plant. 
EUBENVILLE, O.—A special election will be held 
°5 to vote on the question of granting a franchise 
or a plant. ° 

,LOOMINGTON, IND.—The council is said to have 
aoe i a 30-year franchise to Henry C. Ulen and S. V. 
ott, of Indianapolis, 

RICHMOND, IND.—The contract for erecting the pro- 
posed plant here has been’ let to the Varney Construction 
Co., of Indianapolis, at $144,490. J. B. Nelson, Engr., 61 
Baldwin Block, Indianapolis. 

WARREN, IND.—The council is reported to have let the 
entract for constructing a plant and water-works. 

BAY CITY, MICH.—It is stated that the city will ask 
the legislature for permission to issue bonds for erecting 
a plant. 

GRAND RAPIDS, MICH.—It is stated that the Edison 
Light Co., of Grand Rapids, contemplates the erection of 
rage battery plant, to have a capacity of about 5,000 

;-c. p. lights, and to cost about $50,000. D. McCoy, Pres.; 
A. F. Walker, Supt. 

JACKSON, MICH.—W. A. Foote is said to be interested 
in a company which will erect a plant here to cost about 
$200,000, 

CHAMPAIGN, ILL.—We are informed that the council 
has granted a 20-year franchise for a plant, and has also 
awarded the same party the contract for municipal light- 
ing. 

OAK PARK, ILL.—Bids are asked by the council of 
River Forest until Jan. 28 for lighting the town for five 
years. George W. Shearburn, Village Clk. ° 

PEORIA, ILL.—We are informed that the Peoria Gas & 
Electric Co. does not contemplate making any improve- 
ments to its plant at present. 

NEW LONDON, WIS.—The council is, according to re- 
ports, considering the question of purchasing the plant of 
the New London Electric Light Co. J. L. Haile, Pres. 

OSHKOSH, WIS.—The Mayor is said to be in favor of 
the erection of a municipal plant. 

WEST SUPERIOR, WIS.—Reports state that the council 
will ask the legislature for permission to issue bonds for 
erecting a plant. 

GLIDDEN, IA.—The council is said to have received a 
proposition from Frank and J. Everts to erect a plant. 

PRESCOTT, IA.—This town is considering the question 
of erecting a plant, according to reports. Address the 
Mayor. 

DULUTH, MINN.—The city engineer estimates the cost 
- lassie a 33 x 33-in. conduit in Michigan St. at 
$16,763. 

MAPLE LAKE, MINN.—Reports state that the council 
contemplates the erection of a plant and water-works. 
Address the Citv Auditor. 

NEW ULM, MINN.—The council is said to have ap- 
pointed Aldermen Erbner and Manderfield and City Attor- 
ney Eckstein a committee to secure data relative to the 
erection of a municipal plant. 

_ PERHAM, MINN.—Bids are asked until Feb. 5 for one 
5O-K-W. dynamo and one 90-HP. engine for the electric 
plant. R. G. Claydon, Recorder. 

HARTINGTON, NEB.—It is stated that an electric plant 
will be constructed in connection with the water-works. 

BERESFORD, S. DAK.—The council has granted a fran- 
chise to L. N. Crill, of Richland, to erect a plant. 

ST. LOUIS, MO.—The Laclede Power Co. has filed plans 
for a power house 240 x 80 ft. on Lewis St., from Ashley 
to O'Fallon, to cost about $55,000. H. C. Scott, Pres.; E. 
V. Matlack, Mgr. 

CONWAY, ARK.—The council is said to have purchased 
the plant of the Conway Electric & Mfg. Co. for $8,500. 

MONTESANO, WAGH.—E. D. Kellerman writes us that 
work will begin in the spring on the plant which C. H. 
Keihl and others of Seattle will build at Salina Falls. 

FLETCHER, IDAHO.—We are informed that P. E. Dean 
is forming a company to build a plant to have a trans- 
mission line from Mohler to Peck, to cost about $40,000. 

LINDSAY, ONT.—The council is said to have decided to 
submit the question of issuing bonds for erecting a plant 
to the people at a special election. 

_ WIARTON, ONT.—Reports state that Ely & Turner have 
applied to the council for permission to erect a plant. 

SPRINGHILL, N. S.—The council is said to be consid- 
ering the question of erecting a plant and sewerage system. 
NN EW COMPANIES.—Leadville Electric Power Co., Lead- 
ville, Col.; $3,000,000; Edward G. Douglas, George C. 
Louis R. Gatum. 

Jraction & Power Co., Bay City, Mich.; $50,000; J. C. 
Weadock, Edward S. Dimmock, Wm. H. Ames. 

_ Light & Power Co., Laurel, Miss.; $10,000; F. 

V. Pettibone, Frank Gardiner, E. D. Peirce. 
nee Falls Light & Power Co., Toluca, Ill.; E. P. 
“Simpson, Pres.; L. A. Simpson, Secy. 

Tinthoff Electric Co., Chicago, Ill.; $2,500; John Ander- 
son, Chas. A. Anderson, Milton Stamm. 

_ The Plymouth Electric Light Co.; $10,000; M. W. Sim- 

5s ectric Co., Sullivan, Ill.; $50,000; John H. 

Baker, W. A. Steele, A.’ J. Petterson. 
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North Milwaukee Electric Light Co., North Milwaukee, 
Wis.; $15,000; A. D. Meiselbach, Otto Brandis, J. H. 
Hurley. 

_ Winnemucea Water & Light Co., San Francisco, Cal.; 
$100,000; F. Smith, Santa Clara; W. W. Montague, J. M 
Quay, San Francisco; F. W. G. Moebus, Alameda 

Chestertown Electric Light & Power Co., Chestertown, 
Md.; $25,000; M. A. Hoffman, Philadelphia, Pa.; J 
Wright, F. G. Usilton. 

Baltimore & Ellicott City Electric Light & Power Co., 
Baltimore, Md.; $15,000; Geo. L. Mowen, H. L. Stewart, 


_J. B. H. Jefferson. 


Ossining Heat, Light & Power Co., White Plains, N. Y.; 
250,000; J. H. Summerfield, A. L. White, Brooklyn; J. M 
‘Mitchell, New York. , 

Arecibo Electric Light & Water Co., New Jersey Regis- 
tration & Trust Co. Bldg., East Orange, N. J.; $800,000 
=. J. McNulty, Charles H. Tuttle, P. J. O'Leary. 

Fall Mountain Electric Light & Power Co., Bellows 
Falls, Vt.; $100,000; A. N. Burbank, Brookline, Mass.; W 
A. Russell, Lawrence, Mass.; L. M. Read, J. H. Williams, 
P, H. Hadley. 

Ben Lomond Light Co., Ben Lomond, Cal.; $2,000; D 
W. Johnson, J. G. Tanner, Santa Cruz; B. Dickinson. 

New Martinsville Ice & Electric Co., New Martinsville, 
W. Va.; $15,000; John Scally, G. Bb. Woodcock, M. V. 
Obers, Charles Beck. 

Durant Light & Power Co., Bonham, Tex.; $10,000; Zac 
Smith, Richard B. Semple, Mack Watson. 

Laurel Light & Power Co., Laurel, Miss.; $10,000; F. 
W. Pettibone, Frank Gardner. 

Hinton Light, Ice & Fuel Co., Hinton, W. Va.; $10,000; 
John Leslie, F. W. Gilbert, James H. Miller... 

United Power Co., East Liverpool, O.; $900,000; Louis 
W. Healy, J. H. Brooks, George O. Anderson, William F. 
Hallstead. 

National Mfg. & Electric Co., Assumption, Ill.; $25,000; 
C. C. Corzine, A. Cazalet, I. H. Cushing. 

Indiana Electric Co., Newport, Ind.; $13,500; Edgar Van 
Sickle, C. E. Fair, J. G. Schawe. 

American Steel Railway Generating & Power Co., 525 
Main St., East Orange, N. J.; Edward G. Johnson, Frank- 
lin D. Palmer, Joseph F. Vron. 

Colorado Springs Electric Co., Colorado Springs, Colo.; 
$1,000,000; William A. Otis, William P. Bonbright, Leon- 
ard T. Curtis. 

Lehigh Power Co., Williams, Pa.; $300,000; A. Gold- 
smith, Easton; S. Cavanaugh. ; 

Southern Light & Power Co., Vicksburg, Miss.; $100,000; 
B. W. Griffith, A. J. Gief, J. C. Shaffer, F. S. Mordaunt. 

New Jersey Light, Heat & Power Co., Camden, N. J.; 
$200,000; H. O. Burt, H. J. Smith, J. B. Miller, H. C 
Stewart, W. B. Freland. 

Story City Electric Light & Power Co., Story City, Ia.; 
$10,000; John Maltse. 

Fruitvale Light, Heat & Power Co., Fruitvale, Cal.; 

00,000; Luke Battles, San Francisco; A. N. Frost, J. H. 
W. Riley. 

Beckwith Power Co., San Francisco, Cal.; $750,000; B 
D. Beckwith, Colusa; Don Ray, Galt; 8. C. Denson. 

Barrington Electric Light & Power Co., Barrington, III.; 
25,000; Frank Robertson, Avery R. Hayes, William R. 
Clasen. 

Siegfried Power Co., Easton, Pa.; $300,000; H. S. Cav- 


anaugh. 
Youngstown-Sharon Railway & Light Co., 60 Grand St., 
Jersey City, N. J.; $2,500,000; A. M. Hyatt, H. W. Whipple. 


St. Louis River Water Supply & Power Co., St. Louis, 
Mo.; $50,000; Edward Butler. 

Geddes Light & Water Co., Geddes, S. Dak.; $10,000; 
G. W. Morrow, C. W. Pratt, E. W. Schuck. 

Dubinski Electric Co., San Antonio, Tex.; $5,000; L 
Kaufmann, E. D. Nagelin. 

Merchants Electric Light, Heat & Power Co., York, Pa.; 
$1,000; C. H. Bear, Pres.; T. B. Loucks, Treas. 

Long Island Electric Gas & Water Co., Camden, N. J.; 
$500,000; G. H. B. Martin, F. R. Hansell, M. Phillips. 

Freeman Power Supply Co., Libertyville, N. Y.; $20,000; 
Ernest Freeman, M. M. Harms, Theodore K. Jackson. 

Boise Fayette River Electric Power Co., Boise, Idaho; 
$1,000,000; J. Spafford, H. E. Neal, J. C. Stout, E. Yanish, 
W. O. Stout. 

Dunsbach Ferry Electric Co., Halfmoon, N. Y.; $100,000; 
H. W. Millar, A. H. Dobson, Utica; F W. Marsh, E. Burr, 
J. C. Chamberlain, Bridgeport, Conn. 

Mayfield Electric Light, Heat & Power Co., Mayfield, 
Pa.; $5,000; H. M. Boies, E. D. Boies, J. D. Sherer, Scran- 
ton; W. S. Hutchings, Moosic; A. F. Gebhardt, Jermyn. 

Crossville Electric Light & Power Co., Crossville, Pa.; 
$2,000; J. E. Burnett, W. S. Degolin, J. B. Johnson, W. O 
Kearly, J. W. Denton. 

Citizens’ Electric Light, Gas, Heating & Power Co., Dan- 
ville, Ill.; $100,000; W. W. Tobey, Geo. L. Barney, °C. L. 
Lewis. 

Wenonah, Glassboro & Claypool Electric Co., Pitman 
Grove, N. J.; Albert Buys. 

Ideal Light & Power Co., Spokane, Wash.; $30,000; E. 
M. Crunoune, H. M. Layne, Butte, Mont.; H. S. Fosselman. 

Oklahoma Railway, Light, Power, Fuel & Gas Co., Okla- 
homa City, Okla. Ter.; $300,000; R. D. Fanner, Benton 
Harbor, Mich.; A. C. Root. 


BRIDGES 


(For foreign bridge operations see under ‘‘Foreign Con- 
tracts and Export News."’) 

BANGOR, ME.—The Indian Township legislation has 
been petitioned for an appropriation of $25,000 for a bridge 
across the Penobscot .River. The petitioners are repre- 
sented by E. O. Savage, of Chester. 

GARDINER, ME.—Bids are asked until Jan. 29 for 
building a steel draw span for the Kennebec bridge. The 
span will be about 166 ft. in length, with a 24-ft. roadway 
Chas. O. Wadsworth, Cy. Clk. 

WATERVILLE, ME.—The Ticonic Footbridge Co., of 

Waterville, has let the contract to the American 
Bridge Co., New York, for building a sfeel bridge across 
the Kennebec River at the foot of Temple St., at $15,000 
The structure will be 576 ft. in length, having five spans 
The substructure was sublet by the American Bridge Co 
to the Proctor & Bowie Co., and work will be started at 
once. 
BOSTON, MASS.—The following bids were received on 
Jan. 19 for building a retractile draw for the Malden 
Bridge over the Mystic River: New England Structural Co., 
Boston, $15,200; Canton Bridge Co., Canton, O., $16,650: 
American Bridge Co., New York, $15,653; Toledo Bridge 
Co., Toledo, 0., $15,800; King Bridge Co., Cleveland, O., 
$16,213; G. P. Bullard & Co., Boston, $16,848; Bastern 
Bridge & Structural Co., Boston, $15,920; Boston Bridge 
Works, $16,900. 

ALBANY, N. Y.—Bills have been introduced in the Leg- 
islature at Albany for appropriations of $25,000 and $20,- 

, respectively, for bridges over the Skinner Canal at 
Ohio St., Buffalo, and over the Erie Canal, Tonawanda. 

BROOKLYN, N. Y.—Bridge Commissioner Shea has 
made requisitions for appropriations aggregating $150,000, 
to be used in the construction of new bridges over Go- 
wanus Canal at Hamilton Ave. and Ninth St. The plans 
for the new structures have been passed upon by the 


board of public improvements and are now before th 
board of estimate. 

CANAJOHARIE, N. Y.—F, L. Burton, Town CIk., writs 
us that the proposed new bridge over the Mohawk River 
to replace the structure recently destroyed, will be a riv 
eted truss structure on stone foundation, having fou: 
spans 134, 145, 112 and 110 ft. in length. 

NEW YORK, N. Y.-—Plans are to be prepared for a 
bridge over East Chester Bay in Pelham Bay Park, to be 
1,180 ft. in length, and to cost $350,000. A sketch has al 
ready been submitted fo the board of estimate 

ALLEGHENY, PA.—G. C. Langenheim, Supt. Bureau 
Engineering and Surveys, writes us that plans and 
ficauions for the proposed new bridge on Geyer Ave. over 
Woods River have not yet been drawn up. The struc 
ture will be 7) ft. long and 50 ft. wide, and will cost 
about $65,000. Bonds have been voted for by the council! 
Robt. McAfee, Dir. Dept. Pub. Wks 

McKEESPORT, PA.—Local papers state that work will 
be started at once on the proposed viaduct from Wilmerd 
ing across the creek to connect with its Turtle Creek val! 
ley lines. The viaduct will be bullt by the Union Trax 


NEWHOPE, PA.—The question of building a new bridge 
to span the mill dam is being considered 

PITTSBURG, PA.—The contract for the structural work 
on the new bridge over the Allegheny River at 11th st 
has been let by the Pittsburg, Ft. Wayne & Chicago R. R 
to the Drake & Stratton Co., of this elty 
involves about $200,000. Work will be started in ; 
weeks, 

WASHINGTON, D. C.—A Dill has been introduced in 
the House authorizing the District Commissioners to re 
build the superstructure of the Aqueduct bridg 
Potomac River sufficiently to allow the pla 
single track electric railway thereon. 

WASHINGTON, D. C.—A bill has passed the Senaf 
thorizing the United New Jersey Ry. & Canal Co. to 
a bridge across the Delaware River at Trent: on, N. J 

ROWLESBURG, W. VA.-—The county court 
session passed an order for the erection of an irot gon 
bridge across the Cheat River at this place, to cost about 
$17,000. 

ATLANTA, GA.—R. M. Clayton, Cy. Engr . writes 
that the matter of building a viaduct on Peters St. is now 
being discussed by the council. No appropriation has yet 
been made for the structures ; 

MACON, GA.—An election will be held on Feb. 19 \o 
vote on the proposition of issuing $70,000 in bridge bonds 

HUNTSVILLE, ALA.—The Madison and Marshal} cout 
ty bridge, over the Paint Rock River, at New Hope, wa 
destroyed by fire on Jan. 18. 

VICKSBURG, MISS.—The survey for the main roadw ry 
for the National Military Park has been completed. The 
road will be about eight miles in length, and will require 
four iron bridges, two of which will be 350 ft. in length 
and 75 ft. in height, and the other two will be 60 and 100 
ft. long, respectively. G. C. Haydon, Asst. Engr 

ASHLAND, KY.—The Ashland & Ironton Bridge Co 
and the Ironton & Kentucky Bridge Co, have been con 
solidated under the name of the Llronton & Kentucky Bridg 
Co., with a capital stock of $1,200,040. The bridge which 
the company will build will cost about $1,000,000 

COLUMBUS, O.—The county commissioners have been 
petitioned for a bridge over Rocky Fork Creek, at Dear 
ston’s ford, about 24% miles north of Gahanna The struc 
ture will be about 40 ft. in length 

LAPORTE, IND.—The county council has appropriated 
$15,000 for bridges in several townships in the county, in 
cluding one in Michigan City across the harbor at Second 
St., for which plans are prepared Bids will be called fo: 
at the next meeting of the commissioners in February 
Henry Wilhelm, Pres. 

SULLIVAN, IND.—The county commissioners have r 
jected the bids received on Jan. 11 for the erection of two 
wrought iron bridges in the county, the contract price not 
to exceed $6,000. 

ALLEGAN, MICH.—The board of supervisors have 
granted the Pere Marquette R. R. permission to build a 
large bridge across the Kalamazoo River The commis 
sioners have also granted permission to the Grand Rapids 
Allegan Electric Ry. for two bridges over the Kalamazoo 
Authority must be obtained from the government befor: 
work can be sfarted. 

CHARLEVOIX, MICH.—Bids were received on Jan. 22 
Pine River Bridge bonds. H.S. Harsha, Town 

DETROIT, MICH.—Benj. Douglas, Bridge Engr., Michi 
gan Central R. R. iniorms us that the bridge now being 
built by the’ company in Detroit, over Woodward Ave.. 
will be completed in about 30 days. The Detroit Bridge & 
Iron Works has the contract. 

JACKSON, MICH.—Bids are asked until Jan. 30 for a 
steel bridge 60 ft. in length, with steel trestle approach, 
making a total length of 400 ft., over the tracks of th: 
Michigan Central R. R. at Panna Village, according to 
reports. Wm. S. Fargo, Engr., American Ry. Construc- 
tion Co. 

CHICAGO, ILL.—The citizen’s commission selected to 
consider plans for river improvement has rejected th 
plan for enlarging the river to a width of 200 ft , and in 
its stead has recommended the replacing of all center- 
pier bridges with structures of the bascule type. City 
Engineer Erickson has notified the Mayor of the dangerous 
condition of several city bridges. 

CHICAGO, ILL.—Bids are asked until Jan. 25 for con 
structing the superstructure of the Clybourn bridge over 
the North Branch of the Chicago River. L. E. McGann, 
Comr. Pub. Wks. The following bids were received by 
the drainage board on Jan. 16 for bridge work. All struc 
tures being of the bascule type, as advertised in Engineer 
ing News: Canal St. Bridge.—Toledo Bridge Co., $19,500: 
King Bridge Co., $81,000; Illinois Bridge Co.. $77,000 
Massillon Bridge Co. $82,400; C. L. Strobel, $76,407: Phoe.- 
nix Bridge Co., $119,352; Indiana Bridge Co.. $84.900 
Hansel, Elock Foundry Co., $77,500; Milwaukee Bridge & 
Iron Co., $83,000; American Bridge Co., $72,800. Ashland 
Ave. Bridge.—Toledo Bridge Co., $95,000; King Bridge Co 
$117,000; Massillon Bridge Co., $91,200: C. L. Strobel’ 
$102,200; Indiana Bridge Co., $107,900; Milwaukee Bridge 
Co., $115,000; American Bridge Co., $94,000 Harrison 
St. Bridge.—Toledo Bridge Co., $104,000: King Bridge Co 

99, ; C. L. Strobel, $97,980; Milwaukee Bridge & Iron 
Co., $98,000; American Bridge Co., $86,800 Main St 
Bridge.—Toledo Bridge Co., $98,000: King Bridge Co 

94,000; C. L. Strobel, $91,200; Milwaukee Bridge 60. 

93,700; American Bridge Co., $72,800. The lowest bid. 
ders on the substructures were: Harrison St. bridge Ly- 
don & Drews Co., $54,407; Canal St. bridge Lydon ke 
Drews Co., $53,914; Main St. bridge, John ‘p Agnew 
$50,108; Ashland Ave. bridge, Page & Shnable, $35.54 


TOPEKA, KAN.—The proposition of buildi t 
bridges over the Kaw River is being discussed. ‘iclanaates 
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BURLINGTON, IA.—The Citizens’ Bridge Co., of Bur- 
lington, has been incorporated with $100.000 capital stock 
for the purpose of bridging the Mississippi River at this 
place. W. W. Parson, Pres.; Geo. Beesch, Treas. 

DUBUQUE, IA.—The War Depariment has approved the 
plans of the Eagle Point Bridge, to be built over the Mis- 
sissippi River at this place. The structure will be 935 
ft. in length. 

STILLWATER, MINN.—J. H. Ward, Cy. Cik., writes us 
that the report of a new bridge to be built in this place is 
erroneous, 

FT. WORTH, TEX.—Permission has been asked of the 
Legislature to build a stone and steel viaddct on Jennings 
Ave., across the Texas & Pacific Ry. tracks. An amend- 
ment will be made to the city charter if permission is 
granted, 

VICTORIA, B. C.—Bids are asked until Feb. 9 for con- 
structing a wooden highway bridge across the North Fork 
of the Kettle River at Handy’s Crossing, according to re- 
ports. E. 38. Gore, Deputy Comr, of Land and Wks. 


BUILDINGS. 


MANCHESTER, N. .—Press reports state that the Odd 
Fellows contemplate the erection of an &-story building 
at Hanover and Chestnut Sts., to cost about $200,000. 

PORTSMOUTH, N. H.—H. G. Morrison, Supt. Schools, 
is said to be in favor of the erection of a new high school 
building. 

BILLERICA, MASS.—Cooper & Bailey, Equitable Bldg., 
Boston, are preparing plans for a new highgschool build- 
ing, to cost about $30,000. 

CLINTON, MASS.—The council is said to be considering 
the question of erecting a new public library building. 

WORCESTER, MASS.—It is stated that John G. Hey- 
wood will erect a new 5-story brick business building, 100 

240 ft., at North Main and Central Sts. 

WOONSOCKET, R. I.—It is stated that this city is con- 
sidering the question of erecting a new city hall building, 
to cost about $50,000 or $100,000. 

ALBANY, N. Y.—The board of trustees of the state hos- 
pital has selected a site at Raybrook, Franklin county, for 
the proposed consumption hospital. The legislature will 
be asked to appropriate $100,000 for erecting the first 
buildings. Geo. L. Heins, State Arch. 

BROOKLYN, N. Y.—Plans have been filed by James 
Kelly, 137 Noble St., for five 4-story brick tenements, 20 x 
70 ft., at Meserole Ave. and Guernsey St, to cost about 
$41,000. P. Tillion, Arch., 121 Meserole Ave.; by C. 
Doe necker, 37 Kosciusko St., for three 4-story brick flats, 

69 ff., at Carlton Ave., near Myrtle Ave., to cost about 
$27,000. U. J. Huberty, Arch., 911 Broadway; by Otto 
Singer, 671 Macon St., for four 3-story brick flats, 25 x 55 ft. 
at McDonough St. and Howard Ave., to cost about $33,- 
Oo}. W. B. Wills, Arch., 17 Troutman St.; by the City 
of New Baer for a 1 and: 2-story brick armory building, 
for the Naval Militia, at Ist Ave., 48d to 44th Sts., to cost 
about $80,000. Horgan & Slattery, Archs., 1 Madison 
Ave., New York. 

BROOKLYN, N. Y.—The following bids were received 
Jan. 28 by the armory board, Mayor's office, City Hall, 
New York, for the erection of an armory building for the 
second battalion of the Naval Militia, N.G.,N.Y., at Ist 
Ave., near 43d St.: T. G. Carlin, 93 Garfield Place, $63,- 
491; Ryan & McFerran, 106 E. 23d St., New York, $65,- 
G50; Peter Cleary, 235 Bainbridge St., $69,500; Luke A. 
Burke, 401 W. 59th St., New York, $72,000; Thos. Cock- 
erill & Son, 220 Fourth Ave., New York, $74,900; Rutan, 
Kenny & Hemmingham, 4 Court Square, $75,000; H. 
Probst, 1180 Broadway, New York, $75,763; James D. 
Murphy, 1183 Broadway, New York, $77,860; ae 
Murphy, 96 Linwood St., $79,600; Williams & Gerstle, 
44th St., and First Ave., New York, $90,410. No con- 
tracts were let as the amount available was only $57,143. 

NEW YORK, N. Y.—Plans have been filed by C. M. 
Silverman, 2012 Seventh Avye., for two 7-story brick flats, 
MixOxO5 ft., at Madison Ave. and 99th St., to cost about 
$200,000. Neville & Bagge, Archs., 217 West 125th St.; 
by George Keister, 1133 Broadway, for a 7-story brick 
flat, 60x91 ft., at 101st St., near Broadway, to cost about 
$90,000, Henry Acker, Arch., 1295 Union Ave.; by the 
Mutual Life Insurance Co., 32 Nassau St., for alterations 
to a 6-story brick flat, at Fifth Ave. and 10th St., to cost 
about $25,000 Clinton & Kussell, Archs., 32 Nassau St.; 
by Kidansky & Levy, 242 Rivington St., for two 6-story 
brick tenements, 25x47 ft., at 80 and 82 Allen St., to cost 
about $50,000. Horenburger & Straub, Archs., 122 
Bowery; by Nicholas Wernert, 8 W. S4th St., for a 7-seory 
brick flat, 47x92 ft., at 210 and 212 West 21st St., to cost 
about $60,000. James E. Ware & Son, Archs., 7 West 
29th St.; by Goodman & Wallach, 18 Delancey St., for a 
G-story brick flat, 22x83 ft., at Broome and Eldridge Sts., 
to cost about $30,000. M. Bernstein, Arch., 245 Broad- 
way; by Leopold Kaufmann, for a 6-story brick flat, 
2x8 ft., at 2OS West 28th St., to cost about $30,000. 
Schneider & Herter, Archs., Bible House; by Cornelius 
W. Luysta, for two 5-story brick dwellings, 22x98 ft., and 
22x62 ft., at Ryer Ave. and 180th st., to cost about $140,- 
ooo. J. H. Dunean, Arch., 21 West 24th Sf.; by Elias 
Kempner, 55 East 61st St., for two 6-story brick flats, 25x 
S7 ft., at Bank St., near Bleecker St., to cost about $57,- 
O00. Geo. F. Pelham, Arch., 508 Fifth Ave; by Ole 
Olsson, 984 Union Ave., for two 4-story brick flats, 30x 
88 ft., at Union Ave., near 165th St., to cost about $42,000. 
Edward Wenz, Arch., 1491 Third Ave.; by Mandel & 
Moran, 1089 Third Ave., for a 6-story brick tenement, 22x 
86x06 ft., at City Hall Place and Pearl St., to cost about 
$20,000. ~M. Bernstein, Arch., 245 Broadway. 

NEW YORK, N. Y.—Bids are asked by the department 
of parks, Arsenal, Central Park, until Feb. 7, for con- 
tract No. 2 on the foundations of the new public library 
building at 42d St. and Fifth Ave.; for constructing the 
40th St. vault for the boiler and engine rooms and other 
rooms. 

SYRACUSE, N. Y.—Jas. R. Day, Chancellor of Syracuse 
University, is said to have received a gift of $400,000.— 
Andrew Carnegie has offered this city $200,000 for erecting 
a new public library building 

UTICA, N. ¥.—Charles H. Poole will, it is said, erect a 
new 4-story business building, 100 x 40 ft., at Liberty and 
Washington Sts. 

BARNEGAT, N. J.—Bids are asked until Feb. 5 for 
erecting a life-saving station at Harvey Cedars, about 5% 
miles south of Barnegat Inlet Plans on file at the 
office of the Superintendent of Construction, Life-Saving 
Stations, 17 State St., New York. S. I. Kimball, Gen. 
Supt., U. S. Life-Saving Service, Washington, D.C 

ETON, N. J.—The board of education is said to 
have decided to erect a new school house, to cost about 
S70000 No plans have yet been prepared. 

Cc API 2 MAY, N J.—Newman, Woodman & Harris, Real 
re te Tr leg., Philadelphia, Pa., are preparing plans 
or ren odel rg the Congress Hotel. at a cost of about 
$75,009 The schoo] board has let the contract for erect- 


ing the new school house here, fo cost about $50,000, to 
W. A. Church. Seymour Davis, Arch., 907 Walnut 8t., 
Philadelphia, Pa. 


JERSEY CITY, N. J.—J. T. Rowland, 76 Montgomery 

t., has completed plans for a new high-school building in 
Hudson City. 

SOMERVILLE, N. J.—At a special election the people 
of this city are said to have voted against the proposed 
issue of $45,000 in bonds for new schools, etc. 

TRENTON, N. J.—W. W. Slack, 18 East State St., is 
said to have completed plans for the proposed new court 
house here. 

VINELAND, N. J.—The trustees of the New Jersey 
Training School for Feeble Minded Children will, it is said, 
soon ask for plans for a new schoo] building, to cost about 
$75,000. 

CONEMAUGH, PA.—George Wild, Arch., Johnstown 
Opera House, Johnstown, writes us that the erection of the 
proposed school house here, to cost. ae $35,000, is sub- 
ject to an election to be held Feb. 

CRAFTON, PA.—We are informed -<nh a special election 
is to be held here, to vote on the question ot issuing $50,- 
vwul0 in bonds for erecting a new school house. ueorge 
Wild, Arch., Johnstown. 

FRANKLIN, PA.—George Wild, Johnstown, has pre- 
pared plans for a new school house here, to be erected if 
ponds are voted at the coming election. 

JOHNSTOWN, PA.—We are informed that George Wild 
is preparing plans for a new church building for the First 
English Lutheran Church, to cost about $50,000. 

NORRISTOWN, PA.—The county commissioners have 
selected the plans of Schermerhorn & Reinhold, 430 Wal- 
nut St., Philadelphia, Pa., for the alteration and exten- 
sion of the court house, to cost about $150,000. 

PHILADELPHIA, PA.—Reports state that the Mercan- 
tile Warehouse Co. Will erect a warehouse on Delaware 
Ave. and Water St., near Chestnut St., to cost about 

PITTSBURG, PA.—F. C. Sauer, 613 Hamilton Bldg., is 
said to be preparing plans for three apartment houses for 
Geo. H. Schickler, on Mathilda St., East End, to cost 
about $60,0u0.——T. D. Evans, 514 Lewis Building, has, 
according to reports, prepared plans for a 9-story brick 
apartment house, 138 x 135 ft., at Washington and Frank- 
lin Sts., to cost about $250,0u0.——The contract for erect- 
ing the proposed.office building here for H. C. Frick, to 
cost between $1,500,000 and $2,000,000, is said to have 
been let to the Geo. A. Fuller Co., 1027 Marquette Bldg., 
Chicago, Ill. 

WILLIAMSPORT, PA.—Edgar V. Seeler, 328 Chestnut 
St., Philadelphia, is said to be preparing plans for the pro- 
posed James Brown Memorial Library Building, to cost 
about $75, 

LEWES, DEL.—Bids are asked until Feb. 6 for erecting 
a building for cabin passengers at the U. S. Quarantine 
Station, Delaware Breakwater. Jas. K. Taylor, Supv. 
Arch., Treasury Dept., Washington, D. C. 

RICHMOND, VA.—W. E. Cutshaw, Cy. Engr., writes us 
that no definite action has been taken regarding the erec- 
tion of the proposed jail building, except to appropriate 
$60,000 for its construction. Plans are now under con- 
sideration.——J. K. Peebles, Columbia Bldg., Norfolk, is 
said to have completed plans for the buildings for the 
Methodist Orphanage, to cost about $100,000. 

CHARLESTON, S. C.—The contract for erecting the ad- 
ministration building at the South Carolina Inter-State 
and West Indian Exposition is said to have been let to 
McCarrell & Sloan, Concord & Pritchard Sts., at $14,961. 

GREENVILLE, S. C.—The trustees of the Greenville 
Female College are said to have decided to erect a new 
dormitory and auditorium. 

ATLANTA, GA.—The board of education has asked for 
an appropriation of $290,000 for erecting a new girl's high 
- eg and three new grammar schools. Hoke Smith, 

res. 

DANIELSVILLE, GA.—We are informed that the fol- 
lowing bids were received Jan. 15 by J. N. Boggs, Ordi- 
nary, for erecting a new courthouse: Fred. Wagoner, 
$21,188; McAplee, $21,500; J. L. Stephenson, $21,843; 
A. 3 Manly, §: $22,488; W. E. Waliis, $21,733; Thurman & 
Barber, $24,635 

MACON, GA.—It is stated that the council will soon ask 
bids for erecting a brick fire engine house on Tinsley 
Lane. 

VALDOSTA, GA.—Bids are asked by the county com- 
missioners until Feb. 5 for erecting a new 2-story 
brick courthouse, 90x 120 ft., according to plans prepared 
by J. W. Gohicke & Co., Temple Court, Atlanta; C. B. 
Peebles, Chn. Comrs. 

BIRMINGHAM, ALA.—Bids are asked until Feb. 25 for 
erecting the proposed new city hall building here. D. A. 
Helmich, Arch., 118% 19th St. 

MONTGOMERY, ALA.—Lockwood & Smith, Columbus 
Investment Bldg., Columbus, Ga., are said to have com- 
pleted plans for the proposed 6-story brick building, to be 
erected on Commerce St., by the First National Bank, to 
cost about $50,000. A. M. Baldwin, Pres. 

RUSSELLVILLE, ALA.—The council has decided to is- 
sue $12,500 in bonds to erect a new school house, to re- 
place the one recently burned. 


BAY ST. LOUIS, MISS.—The board of supervisors is said 
to have let the contract for erecting a new ae building 
here to the Champion Iron Co., of Kenton, O., at $17,200. 

CROWLEY, LA.—Sealed plans and coduniianh will be 
received until Feb. 5 for a new jail building, to cost about 
$20,000. M. P. Campbell, Mayor. 

CHATTANOOGA, TENN.—We are informed that bids 
have been received for erecting a new medical building 
for Grant University, but the contract has not yet been let. 

KNOXVILLE, TENN.—A bill has been introduced into 
the legislature asking for an appropriation of $30,000 for 
an industrial school for negroes here. 

NASHVILLE, TENN.—Brown & Brown, 126 North 
Spruce St., are said to have completed plans for a brick 
depot here, 200x150 ft., for the Nashville, Florence & 
Northern R. R., to cost about $250,000. J. Baxter, Pres. 

LOUISVILLE, KY.—Judge Gregory, of the Fiscal Court, 
is said to favor the erection of a new jail building, to cost 
about $100,000. 

BARBERTON, 0O.—F. 0. Weary, Arch., Savings Bank 
Bldg.. Akron, writes us that no contracts will be let until 
nevt May for erecting the proposed 3-story brick residence, 
100 x 100 ft., to have electric lighting and heating, on the 
Kepler farm for 0. C. Barber. 

CINCINNATI, O.—The following bids were received Jan. 
12 by Cant. H. F. Hodges, U. S. Engr., for erecting two 
lock tender’s dwellings, etc., at lock No. 9, on the Ken- 
trucky River, (1) being for two dwellings and two coal 
sheds, with privies, complete; (2) one office and tool room 
combined, complete; (3) two cisterns, complete; (4) 135 


yds. sidewalk; (5) 550 ft. of drains in place 


bia: Turpin, Stone & Co., Richmond, Ky., (1) és Pag 
(3) 688, (4) $358, (3) $138, (6) 86,895. Wy 

& Son, Columbus, Ind., (1) $5,443, (2) $408, (2) x ad 
$194, (5) $165, (6) $6,848; E. J. Young. pean, 


Ky., (1) $4,930, (2) $479, (3) $824, (4) $338. ‘ 
$6,680; M. F. Wharton, Valley View, Ky., (1) 
$366, (3) $710, (4) $560, (5) $138, (6) $6,450. =. 

CLEVELAND, O.—Bids are asked by the ; 
ment until Feb. 9 for erecting a station ho 
and Althen Sts., according to plans of BE. J 
Woodbine St. M. F. Barrett, Dir. Police. 

COLUMBUS, O.—Bids are asked by the bu 
mittee of the board of education, until Feb. 5 ; - 
an addition to the high school building, 6 

CONNEAUT, O.—It is stated that Andrew (, 
offered to give the council $100,000 for erec::; 
library building. 

MANSFIELD, O.—Reports state that the Ma; 
Line will erect a union depot here, to cost ab. Onn 
Charles D, Crouch, Gen. Mgr. 

YOUNGSTOWN, O.—The Dollar Savings & 
will, it is said, erect a 7- story brick office building |) ’ 
m, at Market St. and Central Square, to 
$85,000. 

INDIANAPOLIS, IND.—It is stated that Chris 
will erect a new building at Pennsylvania and 
Sts., to cost about $40,000, and that Newton © 
erect an office building at Pennsylvania and 0} 
cost about $130,000, 

INDIANAPOLIS, IND.—The Secretary of th« 
Washington, D. C., has selected the plans of Ra:} K 
Kellogg, 1024 Walnut St., Philadelphia, for the 1.» ‘ 
building here, to cost about $1,500,000. , 

TERRE HAUTE, IND.—The directors of the U) 
pital are considering the question of erecting a yey 
ing, to cost about $40,000, instead of adding a w 
M. Thompson, Secy. 

VINCENNES, IND.—The board of county super, 
said to have ve decided to erect a new jail buildin ng 
about $2 

ANN reel MICH.—The council is said to have take; 
steps toward the erection of a new city hall building 

DETROIT, MICH.—Joy & Bancroft, 407 Ferguson fide 
are said to be preparing plans for a %-story brick hor 
building, 100x110 ft., at Woodward Ave. 
Sts., to cost about $: 200,000, for Maxwell M. F 
library commission has decided to erect a new |i} 
building, to cost about $500,000, and will ask for th 
essary legislation. 

ESCANABA, MICH.—At the special election ¢} 
of this county voted to issue bonds for erect! 
county jail building. 

KALAMAZOO, MICH.—The Sisters of St. Joseph are said 
to have decided’ to erect a new 4-story brick building ¢ 
the Borgess Hospital, to cost about $50,000. 

AURORA, ILL.—Andrew Carnegie is said to have offered 
the city $50,000 with which to erect a new library build- 
ing. Dr. W. A. Colledge, Pres. Pub. Library Bd 

BARTONVILLE, ILL.—The commissioners of the As+ 
lum for Incurable Insane will, it is said, ask the |: 
ture for $669,000 for building purposes. 

CHARLESTON, ILL.—At a special election, held 
15, the people of this county are said to have voted ag 
the proposed issue of $160,000 in bonds for erecting a 
courthouse. 

CHICAGO, ILL.—Plans have been filed by Mrs. M. G 
Leonard for three 3- -story brick apartment houses, 53} x 48 
ft., at 1288 to 1242 Lawrence Ave., to cost about $45.00) 
A. Sandegren, Arch., 185 Dearborn St.;: H. dD. Moreland 
Builder, Reaper Block; by A. Eddy, for a 3-story brick 
apartment house, 75 x 72 ft., at 6017 to 6023 Calumet Av: 
to cost about $30,000. H. L. Ottenheimer, Arch., 1200 Fo 
Dearborn Bldg.; George Allan & Co., Builders, 159 La 
Salle St.; by S. T. Cooper, for two 3-story brick apartmen 
houses, 44 x 70 ft., at 4532 to 4538 Indiana Ave., to cos 
about $50,000. L. M. Mitchell, Arch., 145 La Salle St.; 
S. Joslyn & Co., Builders, 5323 Dearborn St.——L 
Mitchell, 145 La Salle St., is said to have prepared plan 
for two 3-story brick apartment houses, 50. 8S 
6246 to 6254 Stony Island Ave., for A. Hood, to cost about 
$50,000.——William G. Krieg, 163 Randolph St., has, ac- 
cording to reports, prepared plans for a 3-story brick 
apartment house, 50x 125 ft., at Kenmore and Leland 
Avs., to cost about $40,000, for A. S. Terrill. 


EAST ST. LOUIS, ILL.—B. A. Mueller, 133 North Third 
St., writes us that there is nothing new regarding th 
proposed new hotel building here. 

EVANSTON, ILL.—D. H. Burnham, 1142 Rookery Bldg 
Chicago, has prepared plans for the following buildings 
for the Northwestern University: A 4-story brick dormi 
tory, to cost about $150,000; a dining hall, to cost 

0, ; a science hall, to cost about $125,000, and an 
art building, to cost about $100,000. 

GALESBURG, ILL.—Bids are asked until Feb. 11 for 
installing a steam heating apparatus in the new public 
library building. Albert J. Perry, Chn. Bldg Com. 

ROCK ISLAND, ILL.—The library board is said to 
have selected the plans of Drack & Kerns, 18th St. and 
Second Ave., for the proposed new 2-story stone library 
building, 52 x 104 ft., at Fourth Ave. and 19th St., to cost 
about $60,000. 

MILWAUKEE, WIS.—This city is said to have sold 
$250,000 in bonds for new schools, etc. 

FAYETTE, IA.—Upper Iowa University has received a 
gift of $225,000 from Andrew Carnegie, which will prob- 
ably be used to erect a new library building. Guy P. Ben- 
ton, Pres. 

EMPORIA, KAN.—The county commissioners have le! 
the contract for erecting the new 3-story stone courthouse 
at Fourth Ave. and Commercial St., to D. L. Thomas, of 
Topeka, at $47,636 

DULUTH, MINN.—Bids are asked, according to reports 
by the board of library trustees, until Feb. 18, for erecting 
the new 2-story brick library building, 108 x 104 ft.. t 
cost about $70,000. A. F. Rudolph, Arch. 

MINNEAPOLIS, MINN.—Charles R. Aldrich, 605 Lumbe’ 
Exchange, is said to have prepared plans for several! bu! 
ings for the Minnesota State Agricultural Society, to cost 
about $100,000..——The contract for erecting the new ‘- 
story brick building for the Chamber of Commerce is sail 
to have been let to C. F. Haglin, Lumber Exchange, °° 
$365,000. Kees & Colburn, Archs., 603 Kasota Bldg. 

STILLWATER, MINN.—Kees & Colburn, 608 Kaso'a 
Bldg., Minneapolis, are said to be preparing plans for the 
proposed new 2-story stone prison building, 36x 196 ft 
to cost about $38,000. 4 

ST. PAUL, MINN.—It is stated that a new schoolhouse 
will be erected at Western and Dale Sts., to cost abou’ 
$45,000.——Press reports state that the Story Elevator & 
Milling Co., of Minneapolis, will erect a grain elevator, 
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no and Starkey Sts., to cost about $45,- 
38x 70 bd at ton Depot Co. will, it is said, improve their 
Oe thie spring, at a cost of about $300,000. 
depot this 
NGS, ARK.—Press reports state that 
EU REKA SPat of Arkansas City, will erect a hospital 
here, to cost about $50,000. : 
40, TEX.—This city is said to have sold $75,000 


oa cting new schools, etc.—It is stated that 
M., will erect a new masonic tem- 
‘Ave., to cost about $40,000. 


” DENVER COLO.—The county commissioners have | 


> Eg brooke, Peoples’ Bank Bidg., to prepare 
new hall of records building. 
eet Y, OKLA. TER.—Reports state that J. 
oc St Paris, Tex., will add three more stories 
his building on Grand Ave. : 

SEATTLE, WASH.—The council has received an offer 
500,000 from Andrew Carnegie for erecting a new 
library building.——It is stated that Samuel Rosen- 
verg will erect a brick building at First Ave. and Virginia 
St. to cost about $30,000. 

FOSSIL ORE.—G. O. Butler, County Clk., informs us 
hat A. F. Peterson, of Corvallis, submitted the lowest 
: 4 Jan. 9, at $9,025, for erecting the new courthouse. 

MERCED, CAL.—The following contracts have been let 
for erecting the new county jail building here: Construc- 
‘on. W. H. McBlroy, at $15,880; cell work, Pauly Jail 
a, o: Louis, Mo., at $9,398; B. G. McDougall, Arch., 
sienhl ez. Cal.——The board of supervisors has, according 
. reports, rejected the plans of Cunningham Bros. for 
the 5 roposed new courthouse, to cost about $145,000, and 
will advertise for new ones. The board received the fol- 
wing lowest bids for construction: Pacific Construction 
Co., for building, complete, $152,000; A. E. Barrett, for 
construction, except heating apparatus, $139,397. All bids 
were rejected. 

LOS ANGELES, CAL.—It is stated that G. S. Holmes, 
of the Knutsford Hotel, will erect an 8-story brick hotel 
puilding at Spring and Fourth Sts., to cost about $800,000. 

LEWISTON, IDAHO.—We are informed that the su- 
preme court is talking of erecting a new court house. 
|. W. Reid is interested in the matter. 

RIVERVIEW, ONT.—Bids are asked according to re- 
norts, by William Brown, until Feb. 6, for erecting a new 
bri¢ k’ schoolhouse in section No. 10, Melancthon. 

WINNIPEG, MAN.—Bids are asked until Jan. 31 for 
erecting a brick residence on Kennedy St. 8S. Frank 
peters, Arch., 18 Western Canadian Block. 


WATER-WORKS. 


CAMDEN, ME.—The council proposes to build a reser- 
voir, according to reports. 

PORTSMOUTH, N. H.—Wm. M. Smith, Ch. Engr. Bu- 
reau Yards and Docks, Navy Dept., Washington, D. C., 
informs us that the following bids were received Jan. 19 
for furnishing and erecting a steel standpipe, 100 x 30 ft., 
at the Portsmouth navy yard: 


low 


The Wm. B. Pollock Co., Youngstown, O.......... $16,000 
McGuire & Penniman, Providence, R. I........... 13,500 
John E. Lynch, Boston, 12,945 
Horace E. Horton, Chicago, Ill...........eeeeeees 9,700 
Walsh's Holyoke (Mass.) Steam Boiler Works.... 2,675 
Warren City Boiler Works, Warren, O...........-. 12,050 
L. L. Leach & Son, Chicago, Ill. 19,300 
John Baizley Iron Works, Philadelphia.......... 14,675 
*G. P. Bullard & Co., Boston, Mass.............. 14,273 
Camden Iron Works, Camden, N. J.........--+++5- 12,200 
New Jersey Foundry & Machine Co., New York 14,490 
Manhattan Supply Co., New York, 17,987 
Hoffman Eng. & Contracting Co., Philadelphia. 13,895 
E. Keeler Co., Williamsport, 9,¢ 


*$488 additional for pipe fittings, valves, etc. 

ATTLEBORO, MASS.—This place is reported to have 
asked the legislature for authority to issue $100,000 in 
bonds for new works. 

DALTON, MASS.—F. G. Crane and Franklin Weston, 
Water Comrs., and others have petitioned the legislature 
for authority to secure a new water supply from certain 
brooks in Windsor. 

GLOUCESTER, MASS.—The mayor, in his annual mes- 
sage, has urged the city officials to take up the matter 
of securing a better water supply at a cost of about $140,- 
000, as estimated by Percy M. Blake. 

NEWTON, MASS.—Mayor Packard is urging the city 
officials to consider the question of more storage facilities 
for the works, to cost about $40,000. 

WHITMAN, MASS.—The next town meeting will discuss 
the question of appropriating $1,800 for sinking test wells 
for a water supply. 

WILLIAMSBURG, MASS.—A bill is before the legis- 
lature authorizing this place to build works. 

WORCESTER, MASS.—Fred. A. McClure, Cy. Engr., 
writes us that the impounding reservoir, partially built 
last season, is to be completed this year and a possible be- 
ginning of work on the Kettle Brook reservoir, for which 
plans have been made. The work will all be done by day 
labor. 

PAWTUCKET, R. 1.—W. H. Barclay, Comr. Pub. Wks.. 
writes us that nothing has yet been done about the pro- 
posed purchase of a pumping engine, reported in our last 
issue, 

COLLINSVILLE, CONN.—H. C. Fisher, P. O. Box 363, 
writes us that at present nothing definite has been done 
regarding the proposed works. Those interested have 
asked for a charter. 

NEW BRITAIN, CONN.—P. J. Egan writes us that noth- 
ing definite as to the construction of a storage reservoir 
has as yet been taken. Surveys are being made, but the 
building of the reservoir may be deferred for a year or 
more. P. M. Blake, Engr. 

AMSTERDAM, N, Y.—It is stated that Jacob Snell, of 
Fonda, N. Y., has secured the contract for clearing 90 
acres of land, at $55 an acre, on the site of the proposed 
reservoir for the Amsterdam Water-Works Co. 

CASSADAGA, N. Y.—The question of works is being 
considered, according to reports. 

FONDA, N. Y¥.—The Fonda Water-Works Co. has been 
‘neorporated with a capital of $10,000 by A. H. Burtch, J. 
L.. Hees, F. I, Fansen and A. H. Mills. Construction will 
begin at once. 

GOSHEN, N. Y.—The assembly at Albany has passed a 


Oil authorining this place to improve and extend the 
works, 


HORNELLSVILLE, N. Y.—The Hornellsville Water Co. 
hes offered to sell its works to the city for $396,000, but ft 
s estimated that new works can be built for about $300,- 
©OO, incluéing a filtration plant. 


ITHACA, N. Y¥.—The Ithaca Water-Works Co. is sinking 


Hey for an increased water supply. E. M. Tremain, 


LOCKPORT, N. Y.—T. A. Van Valkenburgh, Cy. Clk., 
writes us that nothing definite regarding the proposed new 
water supply has yet been done. Authority to do the work 
must first be obtained from the legislature. Local papers 
state that petition is being circulated asking the legis 
lature for the necessary authority.——A. J. Rockwood, Div. 
Engr. of the state,at Rochester,has applied to the superin 
tendent of the water-works to extend the 6-in. main on 
Chapel St. 

MOUNT VERNON, N. Y.—The works, property, etc., of 
the N. Y. Suburban Water Co. will be sold March 4 at auc- 
tion at the courthouse at White Plains, N. Y., where will 
also be sold on March 6 the property of the Mamaroneck 
Water Co., according to reports. It is understood that 
should the present directors of the above companies buy 
in the plants that arrangements will be made to connect 
the two systems. 

NEW YORK, N. Y.—The following bids were received 
Jan. 17 by the department of water supply for two 15,000,- 
000-gallon triple expansion pumping engines, boilers, etc., 
for the high service works at the new aqueduct, 10th Ave. 
and Harlem River: Geo, F. Blake Mfg. Co., 91 Liberty 
St., $96,460 each; H. R. Worthington, 120 Liberty St., 
$52,500; Williams & Gerstle, Ist Ave. and 44th St., $98,813; 
Camden (N. J.) Iron Works, $137,900 for both.——The 
board of estimate has authorized Comptroller Coler to ask 
for bids about Jan. 30 for the purchase of $1,800,000 of 3% 
bonds, the proceeds to be used for new reservoirs to cost 
$1,200,000, pumping stations, $200,000; coal house and 
machinery, $100,000, in Brooklyn, and $2,250,000 for 
water-works purposes in Manhattan and the Bronx.— 
The Citizens’ Water Co. of Newtown, N. Y., has secured a 
mortgage of $1,000,000 to acquire water rights and to 
make improvements. Cord Meyer, Pres.; C. G. Meyer, 
Secy. 

ROCHESTER, N. Y.—Bids are asked until 10 a. m. Jan 
25 for furnishing a supply of % to l-in. water meters for 
the year. F. E. Youngs, Clk. Bd. of Contract and Supply. 

SENECA FALLS, N. Y.—As stated in our last issue, the 
works of the Seneca Falls Water Co. will be sold at auc- 
tion at the Stanton House on Feb. 15. The bonded tn- 
debtedness of the property is about $140,000. The con- 
tract for furnishing the city with water expired last Sep- 
tember and the franchise expires in a few months. Rich- 
ard G. Golden and Fred. De Mott are making efforts to 
have the city buy the property at less than $80,000, H. A. 
Carmer, Receiver; Wm. H. Seward, Referee, Auburn, N. 1. 

SHORTSVILLE, N. Y.—Chas. H. Davison, Village Clk., 
writes us that the question of works will not be brought 
up again for some time. The proposition to issue bonds 
was defeated in September. 

TROY, N. Y.—Bids are asked until Feb. 8 for furnish- 
ing the materials and for constructing a dam and reservoir 
and furnishing 2,190 tons of cast iron water pipe and 9,000 
lbs. of castings, and 1,300 bbls. of Portland cement, as de- 
scribed in our advertising columns, and also for hauling 
the pipe materials, etc. John Phelan, Comr. Pub. Wks. 

WEST POINT, N. Y.—The Secretary of War has asked 
Congress to appropriate $88,442 for a better water supply 
for the Military Academy. The pumps and boilers will 
cost $5,250 and the engine house, etc., $7,500. 

ATLANTIC CITY, N. J.—Bids are asked until Feb. 11 
for furnishing a 3,000,000-gallon high duty pumping en- 
gine, with foundations, as stated in our advertising col- 
umns. W. C. Hawley, Supt. Water Dept. 

CAPE MAY, N. J.—Bids are asked until Feb. 1 for lay- 
ing about 11,455 ft. of 12-in. and 4,200 ft. of 6-in. cast 
iron water pipe, setting hydrants, valves, etc. N. C. Price, 
Engr.; J. W. Thompson, Cy. Clk. 

ELMER, N. J.—The question of works is reported as 
being considered. A fire company has been organized 
and will soon require apparatus. Adam Kandle, Chief. 

PATERSON, N. J.—No money has been appropriated or 
plans made for a filtration plant, as has been reported. 
H. J. Harder, Cy. Engr. 

SCOTCH PLAINS, N. J.—Reports state that the matter 
of better fire protection is being considered. It 1s pro- 
posed to extend the Netherwood mains to this place, a 
distance of about a mile. P. O., Fanwood. 

TRENTON, N. J.—The water commissioners are desir- 
ous of submitting to the voters at the spring election the 
question of improving the works at a cost of $750,000, to 
include a new pumping station, filtration plant, etc. Chas. 
A. May, Pres. 

ALLENTOWN, PA.—Jas. L. Schaadt, Mayor, writes us 
that it is proposed to bring the water of Schantz’s Springs, 
owned by the city and located about 4% miles from the 
city limits, to the city reservoir. The estimated cost of 
the work is about $200,000. The question of increasing 
the public indebtedness $200,000 in order to meet this ex- 
pense will be voted upon by the people Feb. 19. Pop., 
35,416. J. E. Rawlins, Consult. Engr., Elmira, N. Y.; J. 
Howard Martz, Cy. Engr. 

GLEN ROCK, PA.—We are informed that plans, etc., for 
the proposed works have been completed. At the election 
Feb. 19 this place will vote on the question of issuing 
$18,000 of 3%% bonds for the works, noted in our issue of 
Jan. 3, under Glenrock, Md., instead of Pa. D. G. Adels- 
berger, Consult. Engr., 722 Pennsylvania Ave., Balti- 
more, Md. 

LEBANON, PA.—The contract for furnishing the ma- 
ferials and for laying 9,200 ft. of 20-in. cast-iron main in 
Hammer Creek is reported to have been let to Coon & 
Donahue, of Kingston, Pa., at $33,800. Geo. Pfeiffer, Jr., 
of Camden, N. J., submitted the next lowest bid at $34,200. 

McKEESPORT, PA.—T. H. Verner, Supt., writes us that 
it has been recommended to the councils that a new reser- 
voir be built, and the matter is now being investigated. 

PITTSBURG, PA.—Bids are asked until 10 a. m., Jan. 
25, for the superheating arrangement for the Herron Hill 
pumping station, the pneumatic hammer for the Brilliant 
pumping station, etc., and until Feb. 8 for two 12,000,000- 
gallon pumping engines. Geo. W. Wilson, Dir. Dept. Pub. 
Wks 


READING, PA.—There is pending in the councils an 
appropriation of $50,000 for the filtration of one of the 
city’s gravity and sources of water supply. It cannot be 
before the end of February that it will pass the councils, 
if at all. Geo. H. Felix, Water Comr. 

TAMAQUA, PA.—The question of issuing $70,000 in 
bonds for improving the works and streets will probably 
be voted upon at the February election. 

WAYNESBORO, PA.—The Waynesboro Water Co. has 
voted to increase its capital stock from $80,000 to $100,- 
000 for extending its mains, now under way. W. T. Om- 
wake, Pres.; I. E. Yost, Secy. 

DELMAR, DEL.—W. L. Sirman, Chn. Com., writes us 
that it is proposed to ask the legislature for authority to 
vote on the question of building works. 

SEAFORD, DEL.—L. E. Wallace, Pres. Town B4d., writes 
us that at a recent meeting of the citizens the town coun- 
cil was instructed to prepare a bill asking the legislature 
for authority to issue $25,000 In bonds for works and 
sewers. 


NEWCASTLE, DEL.—The question of building works to 
cost about $40,000 is being considered, and the leg!siature 
will soon be asked to grant the town t 
an election. 

FRONT ROYAL, VA.—D. G. Adeisberger, 722 Pennsy! 
vania Ave., Baltimore, Md., writes us t 
pleted plans for a reservoir of 1,500,000 gallons capacity 
it is to have concrete bottoms and sides half way 
The other parts will be of clay and cobblestone Bids 
will be asked in February 

WOODSTOCK, VA.—Bids are asked until Feb. 15 for fur 
nishing the material and for constructing works. M. W 
Magruder, Treas. 

BENWOOD, W. VA.—The McMeehan Water Co has 
been incorporated with a capital stock of $100,000 by 38 
C. Boyer, Jr., of Jackson, O.; W Kenney, of Belmont, 
O., and T. W. Keffer, of Benwood. 

RUTHERFORDTON, N. C.—<An election will be held 
soon to vote On the question of issuing $10,000 in bonds 
for works. 

THOMASVILLE, N. C.—J. B. Boone, Gen. Mgr. Thomas- 
ville Baptist Orphanage, writes us that it is proposed to 
put in works this season costing about $2,500 or $3,000. 

ADAIRSVILLE, GA.—The questio 
a telephone system are being 
ports. 

MONTGOMERY, ALA.—Bids are reported as wanted by 
the water-works trustees for a new pumping engine . 

LAKE PROVIDENCE, LA.—Bids are asked until Feb 
20, instead of Feb as Stated last week, for furnish 
ing the materials and for ist ing works and an ele 
tric plant. G. M. Franklin, 

LOUISVILLE, KY.— Bids 
nishing the materials and nN 
American (mechanical) filters 
Co., as described in our advertising columns (Postponed 
from Jan. 26.) These proposed filters were described and 
illustrated in our last issue. Chas. R. Long, Pres 

WILLIAMSBURG, KY,.—J. M. Blakely, Mayor 
that Dr. E. S. Moss may be addressed 
proposed new works. Pop., 2,000 

CLEVELAND, 0O.—Superintendent Kingsley, of the 
water-works, is reported by local papers to be anxious to 
begin the construction of the proposed w West Side 
water tunnel, starting near the Division tat 
mated cost, about $550,000. The new p 
the foot of Kirkland Ave. and the East 
probably be completed insi 
bids for two more 25, 
be asked shortly. 

CUYAHOGA FALLS, O.—Bids are asked 
for furnishing 712 tons of cast iron water pipe and 14 
tons of special castings We are informed that the bids 
received Dec. 29 were rejected. G. R. James, Secy. Water 
Works Trustees; T. A. Steele, Pres 7 

GENEVA, 0.—B. F. Hewet, Village Engr., writes us that 
$75,000 of bonds for the proposed works were sold Jan. 15 
at a premium of $6,381. The source of water supply will 
be the Grand River. The Rice Engineering Co., Consult 
Engrs., Society fur Savings Bidg., Cleveland, O 

INDIANAPOLIS, IND.—The Commercial Club has 
started to agitate the purchase by the city of water works 

KOKOMO, IND.—The water committee is reported to 
have urged the council to ask for bids for muni ipal works 
if the American Water-Works Co, does not at once offer to 
sell its works. 

NEW ALBANY, IND.—A Chicago and Louisville, Ky., 
syndicate is understood to have purchased control of the 
New Albany Water Co It is thought that the Indiana 
Water Co., with a 35-year franchise, will abserb the New 
Albany Water Co. It is proposed to move the pumping 
station above the city and make other improvements, to 
cost about $100,000. A.M. Barron, Pres., Chicago, III 

SULLIVAN, IND.—The council is said to have engaged 
an engineer to prepare plans for a new water supply and 
pumping station. 

TERRE HAUTE, IND.—Mayor Steeg, Councilmen Her 
bert Briggs, H. T. Schloss and Fred. Maurer are on a 
committee to petition the legislature to amend the charter 
to enable the city to own the water-works and electric 
plant. 

MACKINAC, MICH.—A bill before the legislature au 
thorizing this place and the Mackinac Island Park Com- 
mission to grant 30-year franchises to a Detroit symii- 
cate for building and operating water-works, an electric 
plant and a sewerage system. Homer Warren and John 
W. Beaumont, of Detroit, and Wm. A. Perren, of the 
Mackinac Island Park Comn., are interested 

ALTON, ILL.—The Farmers’ Loan & Trust Co., of New 
York, has asked for a receiver for the Alton Water-Works 
Co. and the New England Water-Works Co., according to 
reports, 


permission to hold 


ns of water-works and 
considered, according to re- 


d until Feb. 20 for fur 


tructing a system of 
th Louisville Water 


Writes us 
in regard to the 


CHICAGO, ILL.—It is proposed to extend the two-mile 
crib at a cost of $200,000; put in new machinery at the 
Chicago Ave. pumping station, $380,000; built a new su- 
perstructure at the Lake View Crib, $70,000, ete The 
Two-Mile and Carter Harrison Cribs are to be connected 
by a new tunnel about 4,300 ft. long It will require 
about $4,644,274 to complete the work contemplated and 
$1,000,000 to lower certain tunnels. L. E. McGann, Comr. 

JOLIET, ILL.—John 8B. Mount, Mayor, writes us that 
the city is proceeding in regard to extending the works. 
under the law enacted by the legislature in 1899, to make 
extensions to be paid for out of the earnings of the de 
partment. It contemplates a daily supply of 6,000,000 
gallons, the present supply being but 2,500,000 gallons 
The new supply will be secured from artesian wells. The 
ordinance is not yet in force. Daniel W. Mead, Consult 
Engr., First National Bank Bldg., Chicago 

LAKE FOREST, ILL.—We are informed that Alvord & 
Shields, Hartford Bldg., Chicago, are preparing plans for 
improving the works at this place, to include a gravity 
filter plant and reservoir. They have not yet completed 
the plans for the sewage disposal plant for Wauwafosa 

PEORIA HEIGHTS, ILL.—The village board hag desided 
to issue bonds for works. 

AMHERST, WIS.—A. J. Smith writes us that the people 
will vote Feb. 12 on the question of works to cost &3.000 
Plans have been prepared for one puinp and seven 
hydrants. 

APPLETON, WIS.—The question of municipal ownership 
of the works is being considered by the council, accord- 
ing to reports. 

BARABOO, WIS.—Reports state that the works, prop- 
erty, etc., of the Baraboo Water-Works Co., put in about 
15 years ago by Moffett, Hodgkins & Clarke, of Syracuse, 
N. Y., at a cost of $100,000, will be sold June 12 by the 
receiver. It is said that the city will put ina bia. _ 

TWO RIVERS, WIS.—Reports state that J. P. Miller & 
Co., of Chicago, has secured the franchise to build works 
and an electric plant, work to begin at unce. Ther: will 
be 53 hydrants, 37 arc lights, etc. 
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LANCASTER, WIS.—Bids are asked until Feb. 14 for 
drilling for an increased water supply; check $100. Ed. 
M. Lowry, Chn. Com. 

DYERSVILLE, IA.--Jas. Armstrong, Secy. Dyersvilic 
Light & Water Co., writes us that this company is a re- 
organization of a partnership that has a light franchise 
from the city and had operated it for four years. The 
city has no water-works, but it is hoped that it will either 
construct works or grant a franchise to the above com- 
pany for that purpose. Pop., 1,400. 

GRINNELL, IA.—The question of a better water supply 
is reported as being considered. 

NEWELL, IA.—Fremont Turner, of Des Moines, Ia., is 
reported to have been awarded the contract for construct- 
ing works at $4,267. A. M. Davis, Chn. Com. 

OTTUMWA, I1A.—Bids are asked until Feb. 11 for fur- 
nishing materials and for constructing the proposed works, 
as described in our advertising columns; estimated cost, 
$3158,: John T. Brad;, Cy. Engr.; E. Hoglund, Chon. 

EAST GRAND FORKS, MINN.—An ordinance 1s before 
the council providing for works, to cost about $15,000. 
Construction will probably be begun in the early spring. 

MINNBAPOLIS, MINN.—G. W. Sublette, Cy. Engr., 
writes us that a filtration plant is contemplated, but no 
money has yet been set aside for it. Land has been pur- 
chased for a new pumping station and $50,000 appro- 
priated towards its construction. No work has as yet 
been done. Aldermen Merrill, Lane, McCune and Schoon- 
maker are said to be on the committee. The question of 
more water meters is being considered. 

CHERRYVALE, KAN.—The court has dissolved the 
injunction restraining the city from building works, and it 
is stated that the council will at once proceed with the 
construction. 

BROOKINGS, S. DAK.—The question of works is being 
considered, according to reports. 

FORT MEADE, 8. DAK.—New bids were opened by the 
government officials at Fort Meade for finishing a 6-in. 
artesian well, which has already been sunk 1,260 ft. and 
cased to a depth of 923 ft. The well is to be sunk to a 
depth of 1,500 ft. 

SISSETON, 8S. DAK.—We are informed that W. I. Gray 
& Co., of Minneapolis, Minn., have been awarded the con- 
tract for the proposed works at $22,487. The others sub- 
mitting bids Jan. 3 were Fairbanks, Morse & Co., Minne- 
apolis; Bridge & Iron Works, Des Moines, Ia., and Jas. 
Kennedy, of Fargo, No. Dak. Paul Babcock, Town Clk. 

CASPER, WYO.—The Bates’ Creek Reservoir Co. has 
been organized with a capital of $10,000 to build a reser- 
voir at the head of Bates’ Creek, to irrigate 9,000 acres of 
land. Dan’l. Clark, Pres.; F. E. Ploar, Secy. and Treas. 

CHEYENNE, WYO.—There is under consideration the 
question of building a new reservoir located 25 miles up 
Crow Creek, which can be used by the city, and is 
to be investigated by the U. S. Irrigation Commission. 

CHEYENNE, WYO.—Walter D, Pease, Cy. Engr., writes 
us that the city proposes to cover a reservoir, 120 x 240 
ft., with a steel and corrugated iron roof. A row of col- 
umns will be allowed through the center as supports. 
Bids will probably be asked in the early spring. 

KANSAS CITY, MO.—The Pawnee Lake & Stillwell Irri- 
gation Co. has been incorporated in Delaware with a cap- 
ital of $1,500,000, 

MONETT, MO.—The mayor has sold the bonds for the 
proposed works. 

ST. LOUIS, MO.—Bids are asked until Feb. 8 for ex- 
cavating trenches, hauling and laying 17,200 ft. of 36-in. 
cast-iron water pipe and S10 ft. of 30, 12 and 12-in. pipe, 
setting 14 hydrants and 16,500 lbs. of wrought-iron straps. 
The work will include 12,000 cu. yds. of earth embank- 
ment, 170 cu, yds. of brick masonry, 275 yds. of rip-rap, 
etc. R. E. McMath, Pres. Bd. Pub. Wks.——Two bills have 
been introduced in the municipal assembly providing for 
an expenditure of $225,000 for improving and extending 
the mains, especially the completion of the high-service 
system. Edward Flad, Water Comr.; B. C. Adkins, Engr. 
Distributing System. 

ST. LOUIS, MO.—Bids are asked until Feb. 8 for fur- 
nishing and setting two 36-in. discharge valves. R. E. 
MecMath, Pres. Bd. Pub. Improvements. 

HOT SPRINGS, ARK.—It is stated that a deal was closed 
Jan, 17 by which the water works, gas and electric plants 
passed into the hands of Albert Gaines, Col. S. W. Fordyce 
and Chas, McKee. The latter is an Eastern capitalist, 
while Messrs. Gaines and Fordyce are local capitalists. 
This company also owns the street railway company. The 
above properties were sold for $450,00v. 

MENA, ARK.—J. E. McLelland, Mayor, writes us that 
0. J. Gorman, of Dallas, Tex., has been granted a 25-year 
franchise for works, construction to begin in a few days. 

HOUSTON, TEX.—The Harris County Irrigation Co. has 
been incorporated with a capital ef $10,000 by John T. 
Brown, John Farmer and E, C. Long. 

JUNCTION CITY, TEX.—Earnest Holekamp has pur- 
chased the water-works and mill owned by Walter Wal- 
lace, and it is said will make extensions. 

OKLAHOMA CITY, OKLA.—The committee proposes to 
spend about $3,500 in improving the works. 

LOVELAND, COLO.—Reports state that the town board 
is asking for bids for a new water main for increasing 
the water supply. 

CATHLAMET, WASH.—H. V. Gates, of Hillsboro, Wash., 
is reported as interested in the proposed works and elec- 
tric plant for this place. 

TILLAMOOK, ORE.—The legislature has been asked to 
grant this place authority to hold an election to vote on 
the question of issuing $30,000 30-year bonds for either 
purchasing or building works and an electric plant. 

EUREKA, CAL.—The Ricks Water Co. has offered to 
sell its works to the city. The question of more hydrants 
is also being considered, 

HANFORD, CAL.—J. Shaw Robertson and E. Kauntze, 
of Hanford, propose to build a new water-supply line, and 
have ordered $20,000 worth of pumping machinery, ac- 
cording to reports. 

PLEASANTON, CAL.—Williams, Belser & Co., of San 
Francisco, have been awarded the contract at $17,075 for 
completing the works, to include pipe, pumps, reservoirs, 
etc. 

REDLANDS, CAL.—The Redlands, Ligonia & Crofton 
Domestic Water Co. will meet March 12 to vote on the 
matter of issuing $100,000 in bonds for refunding and ex- 
tending the mains, etc. S. Williams, Secy.——The West 
Redlands Water Co. will meet March 11 to vote on the 
question of issuing $50,000 for extensions. L. B. Howard, 
Secy. 

RIVERSIDE, CAL.—The Gage Canal Oo. proposes to 
spend $50,000 in extending its irrigation system. Wm. 
Irving and W. G. Fraser are interested. 

SAN DIEGO, CAL.—This city has voted to amend the 
charter so that the city may own the works, 


CARSON CITY, NEB.—This place is reported to have 
voted against issuing bonds for the purchase of the works 
of the Carson Water Co. 

OGDEN, UTAH.—The Utah Light & Power Co. has filed 
rights for sites for four large reservoirs in Ogden Valley, 
about 15 miles east of here. The total capacity of the four 
reservoirs will be 9,500,000,000 gallons, which will be used 
for irrigating 75,000 acres. The company will also de- 
velop about 10,000 HP. E. W. Wade, Mgr., Ogden; A. F. 
Parker, Engr. 

CHATHAM, N. B.—F. C. Coffin, 53 State St., Boston, 
Mass., is preparing specifications for extending the mains 
to cost $22,000, and it is likely that bids for the material 
will soon be asked. Andrew McIntosh, Chn. Com. 

MONTREAL, QUE.—Alderman Jacques has introduced a 
resolution authorizing the installation of additional water 
meters. 


AYLMER, ONT.—Jas. Bradley writes us that no sup-. 


plies for the proposed works will be required until after 
March 15. 


SEWERAGE. 


(For foreign sewerage work see under ‘‘Foreign Con- 
tracts and Export News.’’) 


NASHUA, N. H.—M. A. Taylor, Mayor, writes us that 
nothing will be done until next spring in regard to the 
proposed sewers in the Edgewood Cemetery and Burke St. 

BROCKTON, MASS.—It is stated that the sewerage 
commissioners will ask for an appropriation of $35,000 for 
sewer work for next year. 

DEDHAM, MASS.—Bids are asked by the board of sewer 
commissioners until Jan. 31 for furnishing about ten miles 
of 5 to 24-in. sewer pipe. E. Worthington, Engr. 

FITCHBURG, MASS.—Freeman C. Coffin, 53 State St., 
Boston, is said to be preparing plans for a system for this 
city. 

MIDDLEBORO, MASS.—The council will, it is said, ask 
the Legislature fo authorize an issue of bonds for con- 
structing a system of sewage disposal. 

EAST PROVIDENCE, R. I.—Benjamin Wilson, D. S. 
Ray, W. M. Dexter, Edward W. Shedd, James N. Bishop, 
Walter B. Pierce and others have applied for incorpora- 
tion papers for the East Providence Sewer Co., to have a 
eapital of $250,000. It is the purpose of the company to 
construct a system for this city. 

GREENWICH, CONN.—Bids are asked until Feb. 11 for 
constructing about two miles of pipe sewers, and 500 ft. 
of tunnel, as stated in our advertising columns. S. E. 
Minor, Borough Clk. 

HARTFORD, CONN.—Bids are asked by the board of 
street commissioners until Jan. 30 for constructing a 
sewer in Smith St. Joseph Butts, Pres.——The board will, 
it is said, soon ask for bids for constructing a sewer in 
Wadsworth St. 

BINGHAMTON, N. Y.—The council has ordered a sew- 
er constructed in Conklin Ave.——Rudolph Hering, 100 
William St., New York, has been engaged as consulting 
engineer for the proposed extensions. 

BUFFALO, N. Y.—F. V. E. Bardol, Cy. Engr., informs 
us that plans for the proposed sewer in Cazenovia Park 
have been submitted to the council which has taken no 
definite action as yet. 


DEXTER, N. Y.—The people of this city are said to be 
in favor of the erection of a system, water-works and an 
electric plant. 

KINGS PARK, (L. I.), N. Y.—The board of directors of 
the Long Island State Hospital are said to have decided 
to construct a disposal plant here. 

LESTERSHIRE, N. Y.—The council is said to be con- 
sidering the question of constructing a system and also a 
new reservoir. 

MAMARONECK, N. Y.—-John F. Fairchild, Engr., Mt. 
Vernon, informs us that the question of issuing bonds 
for the proposed system here will probably soon be sub- 
mitted to the people. 

SYRACUSE, N. Y.—The council has decided to advertise 
for bids for a brick sewer in West Brighton Ave. 

TROY, N. Y.—The contract for constructing the sewers 
in the North Side has been let to M. F. Dollard, of Albany, 
at $14,932. 

PLAINFIELD, N. J.—Bids are asked until Feb. 18 for 
constructing the proposed improvement to the sewage dis- 
posal beds, requiring about 7,000 cu. yds. earth excava- 
tion, 14,300 cu. yds. filling, 2,400 cu. yds. of concrete, two 
wooden gate houses, 1,505 ft. of 4 to 15-in. pipe sewer, 
3,720 ft. of 3 to 10-in. distributing pipe, 1,950 pounds of 
east iron, etc., as stated in our advertising columns. An- 
drew J. Gavett, Cy. Engr.; Geo. B. Wean, Cy. Clk. pro 
tem. 

SPRINGFIELD, N. J.—This town is said to be consider- 
ing the question of constructing a system and an electric 
plant. 

WEEHAWKEN, N. J.—Township Engineer Bond is said 
to favor the construction of a sewage pumping station for 
the lower section of the town and also an electric plant. 

BETHLEHEM, PA.—John H. Pascoe writes us that the 
ordinance, granting a franchise for a system to himself 
and associates has not yet been finally passed by the 
council. 

BRADDOCK, PA.—On Feb. 19 the people of this city 
will vote on the question of issuing $85,000 in bonds for 
sewer and street improvements. 

CARNEGIE, PA.—This town is said to have sold $20,000 
in bonds for sewer improvements. 

PITTSBURG, PA.—The council has passed an ordinance 
providing for the construction of a sewer in Brown’s alley. 

POTTSVILLE, PA.—It is stated that a special election 
will be held in the town of Palo Alto to vote on the ques- 
tion of issuing bonds for constructing a system and an 
electric plant. 

READING, PA.—The council is said to be considering 
the question of constructing the intercepting trunk sewer 
in the northeastern and northwestern sections of the city 
and also sewers in Franklin and 11th Sts. 


BALTIMORE, MD.—The board of estimate is said to 
have approved the ordinance which provides for the con- 
struction of a sewer on Canton Ave., to cost about 


HAGERSTOWN, MD.—John W. Recher, Cy. Cik., in- 
forms us that nothing is being done at present in regard 
to constructing the proposed system. 

WASHINGTON, D. C.—Bids are asked by the district 
commissioners, until Feb. 16, for erecting one compound 
expansion crank and flywheel condensing engine and di- 
rect connected centrifugal pumps, together with one boiler 
and all accessories for a complete sewage pumping plant, 
as stated in our advertising columns.——The district com- 


missioners are said to have ordered that er 

in O St, N. W. — 
NEWPORT NEWS, VA.—Reports state thar + ¢ 

of the North End have asked the council to Fi ia 

system in that section. 
UNION, 8S. C.—W. D. Arthur, Clk., writes 

city has completed arrangements for its prop 

J. L. Ludlow, Engr., Winston, N. C. 
ATLANTA, GA.—Bids are asked until Fe) 

sewer work, sewer pipe, brick and tile sidewa|| 

ete., for this year. R. M. Clayton, Cy. Eng: 
COLUMBUS, GA.—R. L. Johnson, Supt. Pub 

forms us that a resolution has been introdu: 

council calling for an election to vote on the 

issuing $75,000 in bonds for constructing a cy-- 

matter will receive final consideration on Feb 
DANVILLE, KY.—This city has sold $25.40 na 

for sewer improvements. 
MT. STERLING, KY.—This city is said to by 5 

the question of constructing a system. 7 
SPRINGFIELD, O.—The city engineer has 

_ for the proposed sewer 4,800 ft. long in W 


TOLEDO, 0.—The council is said to have let : 
for constructing the sewer in Tredwell St., to 


ley, at $15,139, and in the alley between Noble Dat 
mer Sts., to H. P. Streicher, at $6,612. se 

GRAND RAPIDS, MICH.—L. W. Anderson, 
writes us that the estimate on the proposed »..... 
wall and sewer, recently mentioned, was mad: cae 


the possible expense to the city in case the city and Aen 
ter power owners should combine to increase +), 
power in the Grand River. No action is likely 
in the near future. 

GRAND RAPIDS, MICH.—This city is said to 
sidering the question of erecting a bacteria! 4 
plant.——The city engineer is said to have complet 
for a trunk sewer in the old Silver Creek disir; 

JACKSON, MICH.—It is stated that the state 3 8 
propriated $15,000 for sewers for the state priso. hur 
The city will spend about $35,000 in constructing 
in Grand St., te connect with the state system. 

MARSHALL, MICH.—P. A. Courtright, Cy. Eng 
writes us that nothing definite has yet been done rev rd 
ing the construction of the proposed sewer jn Pr cn. 
St., though it is probable that about 2,000 ft. 
sewer will be built next summer. 

CHICAGO, ILL.—It is stated that the town or < 
has applied to the sanitary board for permission 
a system to be connected with the drainage canal. 

CHICAGO, ILL.—L. E. McGann, Com. Pub. Wks 
mates the cost of the proposed new intercepting 
pumping stations and machinery at about $1,800) (« 

NORMAL, ILL.—The city will construct an &-i». pi 
sewer in Mason St., and a 15-in. sewer in Fell Av. 

MADISON, WIS.—We are informed that the following 
bids were received Jan. 11 by O. S. Norsman, Cy. Clk., 
for constructing two settling tanks and appurtenances re- 
quiring about O80 cu. yds. of Portland cement concre:, 
800 cu. yds. of earth excavation, 700 cu. yds. of earth em 
bankment, 27,000 ft. B. M. of timber, 400 ft. of cast-iron 
pipe and 360 ft. of vitrified pipe: Nicholas Quinn, ss.)s7 
J. W. Mitchell, $8,627; John T. Blake, Dubuque, [a 
$7,020. 

MILWAUKEE, WIS.—The council has recommended an 
appropriation of $88,000 for sewer work for next year. 

IOWA CITY, IA.—The contract for constructing the pro 
posed sewer in Davenport St., is said to have been ler to 
William Honabin, at $1,325. 

GREAT FALLS, MONT.—Bids are asked by the coun 
until Feb. 4 for constructing an extension of the Sixth st. 
sewer. 

KANSAS CITY, MO.—The city engineer is said to hay: 
completed plans for about 10,020 ft. of 78-in. brick sewe: 
in Fairmount Ave., from O. K. Creek to the Missour 
River, to cost about $70,000. 

SHAWNEE, OKLA. TER.—E. L. Estes, Water Comr 
writes us that the question of issuing $20,000 in bonds for 
constructing sewer and water-works improvements, wil! 
soon be voted on. About 12,000 fo 15,000 ft. of 12 to 20- 
in. pipe sewers will be constructed. 

CORONA, CAL.—It is stated that the trustees will cal! 
a special election to vote on the question of issuing $1\\), 
000 in bonds for constructing storm drains and culverts 

PASADENA, CAL.—The council has passed a resolution 
of intention to construct a sewer on Burton Court. He: 
man Dyer, Cy. Clk. 

RIVERSIDE, CAL.—The city engineer has been directed 
to prepare plans for an extension of the Arroyo sewer and 
for a sewer in block No. 3, range No. 3 


wers 


GARBAGE DISPOSAL-STREET CLEANING 


BIDDEFORD, ME.—Edward L. Cowan, Secy. Bd. of 
Health, is urging the city officials to take up the question 
of buying a garbage crematory. 

ATLANTIC CITY, N. J.—We are informed thaf the pro- 
posed extension to the city crematory consists of a new 
gas producer, with the necessary flues, etc., for carrying 
the gas to the garbage furnaces and the construction of 
two new garbage furnaces with the necessary stacks, ete. 
In addition to this there will be a new fireproof platform 
50 x 60 ft. at the gas producer and also a fireproof, (i) » 
150 ft., platform at the garbage furnaces. The founda 
tions for gas producer, furnaces, stack and column pi-r 
will be on piles 30 ft. deep below water level, on top of 
which will be placed concrete and hard brick masour) 
The entire work will cost about $25,000. The plans : 
specifications for this work are completed and bids w!!! 
be asked this week. Amos W. Barnes, Des. Engr., ©! 
9th and Walnut Sts., Philadelphia.——Local papers 6 al: 
that the council has rejected the proposition of Chas. !d- 
gerton, of Philadelphia, to collect and dispose of the ga: 
bage for five or 10 years. 


ELIZABETH, N. J.—W. H. Luster, Jr., Cy. Surv., wri'rs 
us that no contract or plans have yet been made for « 
garbage crematory. A report states that the city has 
made a 20-year contract for the disposal of the refuse, 
ashes, etc., with the Elizabeth Sanitary Co., at about 
$10,000 a year 

ATLANTA, GA.—W. H. Venable, of Atlanta, has su)- 
mitted a proposition to purchase the night soil collected 
by the carts of the sanitary department. About 100 to: 
of garbage, etc., are collected daily. 

ATLANTA, GA.—Bids“are asked by the board of hex 
until Jan. 25 for cleaning the streets and disposing 
the garbage, etc., for two years. The present method 
to burn the garbage, but other schemes wil] be considere 
Bond, $25,000. 
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HV N.—Mayor J. M. Head is urging the 
NaS to take up the matter of disposing 
and waste by other methods than the pres- 
of to» ot dumping it into the river. 
-oUTH BEND, IND.—It is stated that the council pro- 
build a erematory this season. 
MICH.—Mayor Maybury and the. council 
packet e on health are considering an amendment to the 
cout jermitting the city to make a 10-year contract 
‘ollection and disposal of the garbage. The pres- 
vear contract with the Detroit Sanitary Works 
expires “ller ask for bids as once for a new contract. 
ILL.—Aldermen Brennan, Williston, Thomp- 
nd Hunt are on @ committee visiting Louisville, Ky., 
any the garbage disposal plant. A report states that 
‘\ieGann, Comr. Pub. Wks., has been directed to ask 
‘yids for furnishing and erecting several small crema- 


<p LOUIS, MO.—The board of health is desirous of ask- 
» for bids at once for a new 10-year contract for 
ining the garbage, as the present contract expires Oct. 
The city pays $65,000 a year for the reduction of 75,- 
cha tons of garbage. The city has the privilege of buying 
resent contractor’s plant at a price to be fixed by ar- 
ration, C. W. Francis, Ch. Sanitary Officer. 
\KANE, WASH.—The board of public works has rec- 
nmended the selection of a Dixon crematory to cost about 
“1000. F. P. Weymouth, Pres.; Otto Weile, Cy. Engr. 


STREETS AND ROADS. 


Cc IGE, MASS.—C. A. Brown, Supt. of Streets, 
Benga Massachusetts Ave., if paved at all will 
be done by day labor. ‘ f 

CHELSEA, MASS.—James Gould, Mayor, writes us that 
he ‘would like to receive estimates from manufacturers 
ai road rollers. The council has as yet taken no definite 
cteps toward its purchase. 

FITCHBURG, MASS.—The city is said to have sold $10,- 
000 in bonds for street and sidewalk improvements. 

PITTSFIELD, MASS.—The question of paving North and 
West Sts. is said to have been referred to a special com- 
mittee. 

WOONSOCKET, R. I.—The street department has asked 
for an appropriation of $39,000 for improvements and for 
paving Clinton, North Main, Social and Cumberland Sts 
with macadam. 

ALBANY, N. Y.—Edward A. Bond, State Enugr., informs 
us that plans for a large number of roads have been pre 
pared and have been accepted by the boards of supervisors 
of various counties and the counties’ shares of the expense 
have been appropriated and all that remains is for the 
State to appropriate its one-half of the cost, which wil! 
amount to between $400,000 and $500,000 for the work 
already in sight. As soon as the legislature makes the 
appropriation for this work, it will be advertised and con- 
tracts awarded at the very earliest possible moment. 

NEW YORK, N Y.—A bill has been introduckd into the 
legislature calling for the construction of a board walk 
at Coney Island. The walk will exte d from West 37th 
to West Fifth St., about 8,000 ft. will be 49 ft wide and 
have a space of about 110 ft. between the walk and the 
ocean. The esiimated cost is about $350,000. 

NIAGARA FALLS, N. Y¥.—The council has directed the 
city clerk to advertise for bids for paving Buffalo Ave., 
to cost about $77,691. 

SYRACUSE, N. Y¥.—The council has decided to pave 
Warren, Willow, Canal, Pearl and West Jefferson Sts. J 
R. Stuart, Cy. Engr. 

EAST ORANGE, N. J.—Wm. H. V. Reimer, Cy. Engr., 
writes us that the sub-committee has reported favorably 
regarding the improvement of Bedford St. The City Clerk 
has been directed to advertise for objections to be pre- 
sented by Feb. 11. 

WOODBURY, N. J.—The board of freeholders has de- 
cided to construct two new roads in this township and one 
in Elk township. 

BRADDOCK, PA.—The people of this borough will vote 
Feb. 19 on the question of issuing $8,500 in bonds for 
street and sewer improvements, according to reports. 

CARNEGIE, PA.—This city is said to have sold $10,000 
in bonds for constructing street improvements. 

PETERSBURG, VA.—This city has sold $75,000 in bonds 
for paving and street improvements. 

PORTSMOUTH, VA.—The coun_-il is said to have au hor- 
ized an issue of $50,000 in bonds for street improvements 
in the fifth ward. 

ATLANTA, GA.—Bids are asked until Feb. 4 for fur- 
nishing the necessary brick and tile sidewalks and curb- 
ing and sewer work and sewer pipe for 1901. R. M. Clay- 
ton, Cy. Engr.——It is stated that the council will appro- 
priate $5,000 for paving Peters St.——The council has, ac- 
cording to reports, been petitioned to improve Edgewood 
Ave. 

GAINESVILLE, FLA.—The council has let the contract 
for paving the road leading from the Brown House to the 
new school house in East Gainesville to D. G. Edwards, 
of Micanopy, at $3,080. 

MONTGOMERY, ALA.—The county commissioners are 
said to have sold $100,000 in bonds for highway improve- 
ments," 

NEW ORLEANS, LA.—Bids are asked until Jan. 28 for 
constructing sidewalks on Pierce St. V. Tujagul, Compt. 

VICKSBURG, MISS.—We are informed that the survey 
for the main roadway for the new National Military Park 
has been completed. The road will be about eight miles 
long and have four iron bridges. G. C. Hayden, Asst. 
Engr.; W. T. Rigby, Comr. 

CLEVELAND, 0O.—Bids are asked by the board of con- 
trol, until Jan. 29 for paving portions of nine streets with 
brick, and until Feb. 12 for paving portions of Broadway 
and Petrie and Scowden Sts. John Vandervelde, Deputy 
Dir. Pub. Wks. 

EAST LIVERPOOL, 0.—John A. George, Cy. Engr., in- 
forms us that the city has decided to pave Pennsylvania 
Ave. with brick instead of macadam. The present con- 
tractor will be allowed to complete the work. 

TOLEDO, 0.—Bids are asked until Feb. 4 for paving 
Glenwood Ave. and the alley northeast of Adams St., and 
until Feb. 18 for paving and improving Field Ave., and 
Vand St. J. E. Connell, Cy. Clk. 

_ FAIRVIEW, ILL.—Bids are asked by the board of local 
‘mprovements until Jan. 26 for paving Locust and Third 
Sts. with brick. 

ST. PAUL, MINN.—Bids are asked by the board of pub- 
lie works until Jan. 31 for constructing, relaying and re- 
pairing cement and wooden sidewalks from April 1 to Nov. 


1 to cost about $60,000. C. H. Bronson, Clk. Bd.; William 
L. Ames, Pres. 


june 30, and the committee is desirous of having 


DULUTH, MINN.—The City Engineer estimates the cost 
of paving Superior St., with asphalt at $186,600. 

ST. JOSEPH, MO.—County Surveyor Steinacker, esti- 
mates fhe cost of macadamizing Ashland Ave. at about 
$30,000. 

SPRINGFIELD, MO.—The council has passed a resolu- 
tion of intention to construct a brick or block pavement 
on Clifton St., to cost about $32,442. 

SEATTLE, WASH.—Press reports state that the ques- 
tion of paving Occidental Ave. with brick is being dis- 
cussed. 

LOS ANGELES, CAL.—The council has passed an ordi- 
nance providing for the paving of Pico St., 16th and Cat- 
alina Sts. C. H. Hance, Cy. Clk. 

NAPA, CAL.—The council has passed a resolution of in- 
= to macadamize Calistoga Ave H. Thompson, 
Clk. 


OAKLAND, CAL.—Resolutions of intention have been 
passed to pave and grade Union and Howard Sts. A. S$ 
Newburg, Cy. Clk.; E. 8. Shaver, Supt. Streets. 

RIVERSIDE, CAL.—James W. Johnson, Cy Engr., 
writes us that the matter of paving a number of blocks in 
the center of the city with asphalt will probably come up 
for action next summer. 


WELLAND, ONT.—Press reports state that this city will 
probably purchase a road roller. 


MANUFACTURING PLANTS. 


IPSWICH, MASS.—It is stated that a new fish cannery 
will be established at Eagle Hill. The company 1s capi- 
talized at $50,000. A. B. Clark, of Peabody, is interested. 

NEW BEDFORD, MASS.—It is stated that a new fine 
goods mill will be established here, with 60,000 spindles, to 
cost about $600,000. About $250,000 of that amount has 
already been subscribed. A. L Sylvia, G. F. Brightman 
and John Sullivan are interested. 

BUFFALO, N. Y.—It is proposed to erect a large fac- 
tory for the manufacture of sheet metal goods. Sidney 
Shepard & Co. are interested. 

CAMDEN, N. J.—Plans for a large factory building to 
be built in this place by the Clarkwell Mfg. Co., of New 
York, are being prepared, according to reports. 

ELIZABETH, N. J.—The engine room of the Waclark 
Wire Works in this city was destroyed by fire on Jan. ¥; 
loss estimated at $50,000. 

PITTSBURG, PA.—The National Tube Works will build 
an addition to its tube works department, McKeesport, to 
be 40 x 100 ft. Work will be started at once. 

PITTSBURG, PA.—The National Rolled Steel Car Co., of 
Pittsburg, has announced that it proposes to begin work 
at an early date on a new plant to cost $1,500,000.— 
Bonds are to be issued by the St. Clatr Steel Co., recently 
reorganized by the Crucible Steel Co. of America, to the 
extent of $2,250,000, and construction on the company’s 
plant will be started within two months by the Garrett- 
Cromwell Engineering Co., of Cleveland.——Plans have 
been prepared for the enlargement of the plant of th 
Firth-Sterling Steel Co., in Demmler, which will call for 
new furnaces and hammers and other machinery. It is ex- 
pected that about $1,000,000 will be expended on the work 
——Reports state that the Carnegie Co. will build a new 
$12,000,000 plant at Conneaut Harbor, for which a large 
tract of land has been purchased. 

WAYNE JUNCTION, PA.—Wm. C. Wright, builder, of 
Germantown, has plans for a factory building to be built 
here. Geo. Fox, Arch., Philadelphia. 

WEST HOMESTEAD, PA.-—It is stated that an addition 
is to be made to the Shiffler Bridge Works in this place 
during the spring. The new building will cost about 
$500,000. 

WASHINGTON, D. C.—The plant of the Columbia Bi- 
cycle Co., on 14th St., was burned on Jan. 18, causing a 
loss of about $100,000. 

GREENWOOD, 8. C.—T. C. Duncan, of Union, is said to 
be figuring on a $200,000 cotton mill for this place. 

ATHENS, GA.—Thomas Bailey, proprietor of the Bailey 
Foundry Works, is contemplating building a foundry 
at Elberton, according to reports. 

ATLANTA, GA.—Local papers state that a new plow 
factory will be established in this city. A charter has 
been applied for by Geo. H. Sims and Geo. H. Bell, of 
Fulton, and H. H. Walker, of Banks. The capital stock 
will be $6,000. 

WASHINGTON, GA.—Reports state that a new $1,000,- 
000 factory is proposed for this place. The Anthony Shoals 
have been secured and power will be developed from these 
to operate the plant. T. M. Green, Washington, and J. P. 
Verdery, of Augusta, are interested. 

BIRMINGHAM, ALA.—Local papers state that John C. 
Brain, of Mobile, will build a fertilizer factory here. 

WILSONVILLE, ALA.—Justin C. Jackson, Wilsonville, 
writes us that he wants bids at once for the equipment of 
his plant, which is designed to manufacture hosiery; esti- 
mated cost, $7,000. A 15-HP. gasoline engine is wanted. 

RIDGELAND, MISS.—It is stated that J. C. Yellowly, of 
this place, will build a cannery at an early date. 

LEXINGTON, MISS.—A cotton factory has been or- 
ganized here with $100,000 capital stock, and the erection 
of the necessary buildings will be started at an early date. 
G. A. Wilson, Pres,; J. E. Steinfield, Secy. 

CHATTANOOGA, TENN.—Local papers state that bids 
are being received at the office of W. P. D. Moross for the 
erection of a new cement work at Rossville, Ga. Plans 
for the factory were prepared by Uriah Cummings. 

KNOXVILLE, TENN.—Local papers state that the Ar- 
mour Packing Co. is having plans drawn for building a 


20-ton ice plant in connection with its branch plant on 


Jackson Ave., this city. J. L. Betts, Local Mgr. 

AKRON, O.—The works of the Dauntless Burner & Gas 
Co., at Massillon, will be removed to this city. A new 
plant is to be erected to employ about 100 men. 

CANTON, O.—It is stated that the plans are already pre- 
pared for a new rolling mill to be erected in this city by 
the Berger Mfg. Co. at a cost of about $300,000. The main 
structure will be 200 « 300 ft. 


CINCINNATI, O.—Bids are wanted by Ward Baldwin, 
Mitchell Bidg., Cincinnati, until Feb. 11, for a steel foun- 
dry building complete, as stated in our advertising col- 
umns. Lane & Bodley Co. 


DETROIT, MICH.—The Lansing Beet Sugar Co. has 
awarded the Kilby Mfg. Co., of Cleveland, O., a contract 
for building and equipping its new plant, which will cost 
about $600,000.—The Menominee & Marinette Paper Co. 
is having plans prepared for a sulphite fiber mill which it 
proposes to build here, at a cost of about $60,000. 


MILWAUKEE, WIS.—Fire destroyed the Eagle Horse- 
shoe Works at South Milwaukee on Jan. 21, causing a loss 
of about $150,000. 


CHICAGO, ILL.—Local papers state that the Opaque 
Shade Cloth Co. has purchased land at West Pr lan anc 
will erect thereon a plant for the manufacture of shade 
cloth.——L. G. Halberg is to build a manufacturing build 
ing at West 12th and Sangamon Sts., to cost about 860,000 

CHICAGO, ILL.—Plans have been completed by M. J 
Morehouse for a factory to be built by the American Nov 
elty Castings Co. at Chicago Highlands. The building will 
be 550 x 110, and will cos: about $50,000 

ST. LOUIS, MO.—Pians have been filed by the Friedman 
Bros. Shoe Co. for a 6-story shoe factory, 76 x 130 ft., to 
be erected at Jefferson and Madison Sts., this city, at a 
cost of $40,000, 

TEXARKANA, ARK.—Contracts have been let by the 
Central Coal & Coke Co., of Texarkana, for the building of 
a new sawmill and for $100,000 worth of new machinery 
The new mill will be erected in Houston county, about 2S 


miles northwest of Lufkin, and will have a daily capacity 


- of 300,000 ft. of lumber 


BRYAN, TEX.—Sam. M. Winter has purchased a site for 
an ice and cold storage plant in this place, and will begin 
work at once on the erection of the buildings. The plant 
will cost about $20,000. 

FT. WORTH, TEX.-A packing plant, to cost in the 
neighborhood of $1,000,000, is proposed for this place 
Geo. W. Simpson, Pres., Ft. Worth Stock Yards Co., is 
interested. 

HEARNE, TEX.—A new oil mill is to be established in 
this town in the near future A company will be or- 
ganized with a capital stock of $50,000 to build and operate 
the mill. 

DENVER, COLO.—The Colorado Smelting & Mining Co 
has been incorporated in New Jersey with a capital stock 
of $5,000,000, for the purpose of developing the properties 
which it has consolidated. The company may at a future 
date erect its own smelters. Chas. A. Starbuck, Pres., New 
York Air Brake Co., 66 Broadway; Albert E. Reynolds and 
John C. Thompson, Denver, are interested 

VALLEJO, CAL.—Bids are asked until March 16 for 
building a sawmill, boiler house and steel chimney at the 
Mare Island Navy Yard, Cal. Mordecai T. Endicott, Chief 
of Bureau of Yards and Docks, Navy l)-pt., Washington 

PHOENIX, ARIZ.—Reports state that the Southwester 
Canning Co. has been organized for the purpose of utiliz 
ing the immense supply of Belgian hares in California and 
Arizona, and raising hares on a large scale to supply 
factory for supplying the meat canned 

SALT LAKE CITY, UTAH.—Plans for the new S0-ton 
mill to be erected by the Crown Dry Process Milling & 
Concentrating Co. at the May Day mine for Flind: & 
Mosby, have been received by Grant H. Smith, local rep 
resentative of the former company, in this city. Contract 
will be let at once. The new mill will be SS ft, and 
will be constructed on three elevations and three retaining 
walls will be required. The plant will cost about $50,0Q0 

ST. CATHERINES, ONT.—Galt & Bullock propose to 
build a foundry in this place, to cost about $50,000 which 
will be used in the manufacture of valves, ete. The rate 
payers were to have voted on Jan. 21 on the proposition of 
granting the firm a bonus of $30,000 

OWEN SOUND, ONT.—It is stated that R. L. F. Strat 
will build a factory here for the manufacture of wire 
fencing. The building will be about ™ 120 ft. and two 
stories high. The capital stock will be $200,000 

MONTREAL, QUE.—A company is being organized here 
to establish extensive coke ovens, according to reports 


GAS PLANTS. 


LOWELL, MASS.—The directors of the Lowell Gas Light 
Co. will, it is said, increase their capital stock from $150, 
000 to $300,000, to increase its plant. 

CLYDE, N. Y.—Press reports state that A. M. Graham 
has leased the plant of the Clyde Gas & Electric Co., and 
will improve and extend it. 

THOMASVILLE, GA.--It is stated that Robert Gamble, 
Pres. Ice Mfg. & Cold Storage Co., has purchased the 
plants of the Thomasville Gas & Elecirie Co., and will! 
enlarge them. 

NEW ORLEANS, LA.—H. H. Pearson, of Philadelphia 
Pa., has leased the plant of the New Orleans Gas Co, and 
will spend about $350,000 in improvements, according to 
reports. 

NEWELL, [A.--Reports state that the water-works com 
mittee will construct a plant in connection with the water 
works, to cost about about $7,500. A. M. Davis, Ch. Com 

SBATTLE, WASH.—The council has granted the Seattle 
Gas & Electric Co. permission to lay about two miles of 
main extensions. 

TORONTO, ONT.—At a special election recently th: 
people of this city voted to purchase the plant of the Con 
sumers’ Gas Co. 

NEW COMPANIES.—Independent Gas & Power Co., San 
Francisco, Cal.; $5,000,000; Claus Spreckles, J. D. Spreck 
les, Thomas Brown. 

Suffern Gas Co., Suffern, N. Y.; $100,000; J. WM De 
Baum, Ramsey, N. Y.: E. Tilton, W. L. Baxter 

North Shore Gas Co., Chicago, Ill.; $1,000,000: WI 
Osborne, F. W. Bentley, M. O. Smith. 

San Bernardino Gas & Electric Co., San Bernardino 
Cal.; $200,000; E. D. Roberts, W. F. Jordan, J. W. Curtis 
The Citizens’ Municpal Gas Co., Dunkirk. N. Y.; $40 
000; J. T. Day, J. D. Steele, W. G. Teague, W. N. Current 
North Jersey Gas Co., Ridgewood, N. J.: $1,000,000; J. J 
Delaney, Paterson; L. E. Baines, Hawthorne; D. W. 

La Fetra. 

Fairview Gas Company of Summitville, Ind.; $3,000; L 
R. Webb, Jerry Simmons. 

Hammonton Gas Co., Hammonton, N. J.; $20,000: H. 
McD. Little. Wm. H. Bernhouse, M. L. Jackson, Wm 
Bernhouse, Robert Steel. 


MISCELLANEOUS CONTRACTS. 


FIRE APPARATUS, ETC.—Montreal, Que.—It is stated 
that the fire commitfee will ask the council to appropriate 
$87,000 for new apparatus and fire houses 

CREMATORIUM.—Columbus, 0O.—Press eporta state 
that the Columbus Crematory Co. has had plans prepared 
for a crematorium here, to cost about $10,000 

BOILER.-—Sleepy Eye, Minn.—Bids are asked until Feb 
6 for furnishing one 66-in. » 18 ft., 120-HP. boller, with 
5) inch flues. Peter Geschwind, Village Recdr. 

TUNNEL.—Greenwich, Conn.—Bids are asked until Feb 
11 for constructing 500 ft. of funnel through rock, and 
also about 2 miles of pipe sewers, as stated in our adver 
tising columns. S. E. Minor, Borough Clk 

VAULT WORK.—Washington, D. C.—The followihg bid 
were received Jan. 17 by Jas. K. Taylor, Supv. Arch 
Treasury Dept., for a new vault in the register'’s office in 
the Treasury Bldg.: York Safe & Lock Co., York, Pa., 
$8,200, 5 months: L. H. Miller, Safe & Iron Works Co, 
Baltimore, Md., $6,194, 5 months. 
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TELEPHONE CABLE SYSTEM.—Washington, D. C.— 
Bids are asked until Feb. 16 for installing an underground 
telephone cable system at the navy yard here. M. T. Endi- 
cott, Ch. Bureau Yards and Docks, Navy Department. 

SLUICE GATES.—Victoria, B. C.—Bids are asked until 
Feb. 2 for constructing six wooden or concrete sluice gates 
in the dikes of the Coquitland, Maple Ridge and Pitt 
Meadows Diking Districts. C. Gamble, Inspector of 
Dikes. 

CANAL.—Port Huron, Mich.—J. H. Talbot, of Detroit, 
is said to have submitted a proposition to the canal com- 
mission, to furnish the right of way through Huronia 
Beach, construct the canal and erect all necessary bridges 
for about $90,000. 

CEMENT.—Troy, N. Y.—Bids are asked by the board 
of contract and supply until Feb. 8 for furnishing about 
1,300 barrels of Portland cement for proposed new water- 
works, as stated in our advertising columns. John Phe- 
lan, Comr. Pub. Wks. 

NAVAL SUPPLIES.—Washington, D. C.—Bids are asked 
until Feb. 12 for furnishing a quantity of hardware, lum- 
ber, plumbers’ supplies, pipe and pipe fittings, machine 
tools, motors, etc., at the navy yard, Mare Island, Cal. A. 
S. Kenny, Paymaster Gen., U. 8S. N. 

FIRE APPARATUS.—New York, N. Y.—Bids are asked 
by the fire department, 157 East 67th St., until Jan. 30 
for one 85 ft. aerial extension ladder truck and fire escape, 
and for 10,000 ft. of 244-in. wax and gum-treated double- 
jacketed rubber-lined cotton fire hdése. 

PIER WORK.—New York, N. Y.—The following bids 
were received by the department of docks and ferries on 
Jan. 18 for pier work: For building a freight shed on the 
pier at West 50th St.: Eugene Lentilhon, 11 Broadway, 
$126,000; Snare & Triest, 39 Cortlandt St., $123,000; R. H. 
Hood, 220 Broadway, $113,940 (accepted) ; Augustus 
Smith, 39 Cortlandt St., $119,918; A. R. Whitney, Jr., 
$130,572; for building two new wooden piers at the foot of 
Market Slip and between Market and Pike Slips, East 
River: Cort Construction Co., 49 Cortlandt St., $82,900; 
John Monks, Jr., 131 Water St., $87,702; W. H. Jenks, 
130 Pearl St S69, 700 (accepted): Bernard Rolf, 30 Cort- 
landt St., $76,883; Wm. C. Baxter, 260 West 15th St., 
$72,350. 


CONTRACT PRICES. 


CEMENT SIDEWALKS.—Seaftle, Wash.—The following 
bids were received Dec. 29 for cement sidewalks in Broad- 
way; abstract of title, fixed estimate, $1,400, this being 
the amount paid by contractor to the city to cover cost of 
engineering inspection, preparation of assessment roll, 
efc.; R. H. Thomson, Cy. Engr.; A. H. Dimock, Asst. 
Engr.: 


Bids Received at Seattle, Wash., Dec. 29, 1900, 


Bidder. 


Brandt Artificial Stone & Paving Co., 305 Pacific Block. . 
F. M. McLellan, 302 17th Ave., North (accepted) 
Smith & Howard, Northern Hotel .............sccceeee 
Stirrat & Goetz, 208 25th Ave.. North 
George Cessua, 936 23d Ave., South ........cccceccceces 
T. I. Petersen, Pioneer Rent & Collection Co 


PORTLAND CEMENT.—St. Louis, Mo.—The following 
bids were received Jan. 5, 1901, by D. D. Wheeler, Dept. 
Q. M., for furnishing 100 bbls. of Portland cement: Dick- 
son Cement Co., 204 Dearborn St., Chicago, Ill., $2.16 a 
bbl., Alpha brand; Chas. W. Galtz Lime & Cement Co. St. 
Louis, $2.30, Phoenix brand; Glencoe Lime & Cement Co., 
1400 Old Manchester road, St. Louis, $2.05. Lehigh 
brand; Thorn & Hunkins Lime & Cement Co., 18th St. 
bridge, St. Louis, $2.13 a bbl., Atlas brand. 

TELEPHONE WIRE.—Washington, D. C.—The follow- 
ing bids were received Jan. 7 by A. W. Greely, Chief Sig- 
nal Officer, War Dept., for furnishing a quantity of tele- 
phone wire, (1) being for outside twisted, pair distrib- 
uting wire, (2) for inside twisted, pair distributing wire, 
(3) for single leading-in wire: Simplex Electrical Co., 
Boston, Mass., (1) $112.50, (2) $67, (3) $54; Western 
Electric Co.,New York, (1) $114.50, (2) $60.75, (3) $52.63; 
Manhattan Electric Supply Co., 32 Cortlandt St., New 
York, (1) $95.68, (2) $49.56, (3) $42.45; D. R. Brixey, 203 
Broadway, New York, (1) $105.60, (2) $55, (3) $51: Haz- 
ard Mfg. Co., New York, (1) $95.68, (2) $51.92. (3) $45.25: 
Safety Insulated Wire & Cable Co., (1) $114.50, (2) 
$60.75, (3) $52.63; India Rubber & Gutta Percha oa tn 
ing Co., Yonkers, N. Y., (1) $91.30, (3) $41.50; Okonite 
Co., New York, (1) $89.76, (2) $45.94, (3) $43.47: Barber 
& Ross, Washington, D. C., (1) $95.65, (2) $42.40, (3) 
$51.92. 

PUBLIC LIGHTING.—Kansas City, Mo.—The following 
bids were received Dec. 15, 1900, for public lighting dur- 
ing the coming year: F. J. Hoover, for the Kansas City 
Gasoline Co., which has the present contract, submitted 
a bid at the same terms as the contract existing, $17 a 
year for each gasoline lamp; Kansas City, Mo., Gas Co., 
Hugh J. McGowan, Pres., offered to duplicate its present 
contract for gas lighting, $12 a year for each street lamp; 
Sam’l Graham offered to furnish 150 best incandescent 
gas lamps at $1.85 each a month; The Kansas City Elec- 
trical Wire Subway Co. submitted a bid for lighting the 
city by electricity: Downtown districts, $6.50 a month, 
of $78 a year for each arc light, and for the residence and 
suburban districts $8 a month, or $96 a year, for each arc 
light. This offer was conditional on the company being 
given permission by the city council to put in poles for 
its lights. No bid was submitted by the Kansas City 
Electric Lighting Co. which has the present contract, but 
a statement was made by D. B Holmes, attorney for the 
company, in regard to the matter. Mr. Holmes said that 
the company would like to bid if the specifications were 
made more definite and that in case the city would agree 
to put in 300 more lights the company would furnish all 
the lights at $87.50 a year instead of $110 as now 
charged. 

GRANOLITHIC PAVING.—Newport News, Va.—The 
following bids were received Dec. 30, 1900, for 522 sq. yds. 
of granolithic paving around the city hall: Temple & Car- 
ter, $1.75 a yard; R. H. Richardson & Sons. $718, with 
$91 additional cost for stone curb and $53 for concrete 
eurb; W. J. Redmon, $1.48 a yard and 80 cts. a foot for 
curb; Noonan & Pearce, $1.85, including curbing, leaving 
10% guarantee for five years; C. J. Scheelky, $1.50; West 
& Richardson, $1.55; Dalbridge Paving Co., $1.51; Ben- 
son, Phillips & Co., 8800; Granolithic Paving Co, $1.75 
for granolithic and $2 for asphalt tile, leaving 10% for 10 
years, accepted for asphalt tile. 

NAPHTHA LIGHTING.—Milwaukee, Wis.—The follow- 
ing bids were received by the board of public works Dec. 
22, 1900, for naphtha street lighting for a term of one to 
five years: Richard Forrestal, 18-c. p., $18, $17, $16, $15, 
$14.75, for the various years; the American Development 


Co. and the Globe Light & Heat Co., submitted bids 
ranging from 40 cts. to $3.25 above Forrestal’s prices. 
The American Development Co. is doing the lighting at 
present for $13.75 a year. 

ARC LIGHTING.—Shreveport, La.—The contract for 
lighting streets, etc , with arc lights has been let to E. H. 
Vordenbaum at $95 ‘a light per year. The Shreveport Gas, 
Electric Light & Power Co. was the only other bidder. 

SEWAGE PUMPING.—Boston, Mass.—The following bids 
were received Jan. 12, 1901, by the Metropolitan Sewerage 
Commission, Pemberton Bidg., Pemberton Square, Boston, 
for a sewage pumping plant for the proposed Ward Island 
pumping station, (1) being with centrifugal pumps, (a) 
duties guaranteed with centrifugal pumps on 24 hours’ 
coal duty trials, (b) with centrifugal pumps, 10 hours’ 
steam duty trials; (2) with reciprocating plunger pumps, 
(c) 24 hours’ coal duty trials, (d) 10 hours’ steam duty 
trials, with reciprocating plunger pumps: Camden Iron 
Works, Philadelphia, (1) $116,000, (1a) 60,000,000 ft.-Ibs., 
(1b) 80,000,000 ft.-lbs.; Henry R. Worthington, New 
York, (1) $107,000 with vertical fire-tube boilers and $101,- 
000 with horizontal water-tube boilers, (la) 70,000,000 
ft.-lbs., (1b) 80,000,000 ft. lbs.; Holly Mfg. Co., Lockport, 
N. Y., (2) $233,000 with vertical fire-tube boilers, and 
$228,000 with horizontal water-tube boilers, (2c) 132,000,- 
000 ft.-lbs., (2d) 145,000,000 ft.-lbs.; E. P. Allis Co., Mil- 
waukee, Wis., (1) $124,000 (la) 75,000,000 ft.-lbs., (1b) 
90,000,000 ft.-lbs., (2) $190,000 (2c) 115,000,000 ft.-lbs., 
(2d) $135,000,000 ft.-lbs.; Dickson Mfg. Co., Scranton, Pa., 
(2) $256,000, (24) 142,500,000 ft-lbs., based on 160 Ibs. 
(gage) Imperial steam pressure. 

STREET SIGNS.—Columbus, O.—The following bids 
were received Jan. 15, 1901, for furnishing and placing 
street signs: Julian Griggs, Ch. Engr., (1) enamel sign 
on buildings, one-plate backing, 2.350," each; (2) enamel 
signs on post, 2 plates and post erecting, 1,100; (3) alum- 
inum leaf, buildings, 2,350; (4) aluminum leaf, post, 1,100; 
(5) malleable iron, buildings, 2.350, (6) malleable iron on 
posts, 1,100; (7) cast-iron buildings, 2,350; (8) cast-iron 
on post, 1,100: Edward S. Beard, Columbus, O., (1) 50 
ets. each, (2) $1.72 each, (3) 50 cts. each, (4) $1.40 each; 
W. S. Witman, Columbus, (1) 51 cts., (2) $1.84, (5) 52 cts. 
each, (6) $1. 80 each; A. E. Jones, Springfield, O., (1) 58 
ets., (2) $1.73; W. A. Murphy, Columbus, (1) 53% ‘ets., (2) 
$1.98; F. W. ” Levering, Columbus, (7) 55 cts. each, (8) 
$1.92 each; H. J. Hollister, Columbus, (1) 60 ets., 2) 
$1.94 (informal.) 

ELECTRIC LIGHTING.—Greenwich, N. Y.—The Wash- 
ington Electric Light & Power Co., 556 Broadway, New 
York, has been awarded the contract at $37.50 a light a 
year for 40 2,000-c. p. are lights for every night and all 
night. The Consolidated Electric Co., of Greenwich, bid 
$65 a light. I. V. H. Gill, Village Clk. 


for Construction | of Cement Sidewalks, Etc. 
Curbs, Single 


Clearing Earth- Cement gutters, in- 
andgrub- work, walk, etc., let catch- 
bing, 8,000 13,100 204 M. basins, 


lump sum. cu.yds. sq.yds. ft. B.M. 9,each. Total. 


$300.00 $0.40 $1.20 $16.00 $70.00 $24,514 
300.00 25 1.27 12.50 60.00 23,427 

1,000.00 15 1.35 14.00 75.00 27 
250.00 35 1.20 15.00 65.00 23,875 
600.00 40 1.15 15.00 60.00 23,8) 
200 00 25 1.25 15.00 65.00 23, 620 


WATER PIPE. Lain, N. Y.—The following bids 
were received Jan. 12, 1901, for furnishing 2,460 tons of 
20 to 24-in. cast-iron water pipe, and 18,000 Ibs. of special 
castings, as advertised in Engineerings News, all bids f. o. 
b. and net ton, Middletown: Jas. M. Hill, Clk.: 


Iron Specials. 
pipe. Cts. 
Warren Foundry & Machine Co., 160 
Broadway, New York $21.38 2% 
John Fox & Co., 253 Broadway, New York 22.75 21-10 


Chas. Millar & Son, Utica, N. Y.......... 20.909 2% 
R. D. Wood & Co. be 400 Chestnut St., 
U. S. Cast Iron P. & F. Co., The Rookery, 
M. J. Drummond & Co., 192 Broadway, 


ELECTRIC LIGHTING.—Lyons, N. Y.—The Lyons Elec- 
tric Light & Power Co. has been awarded the contract, at 
$80 an arc light a year, for all-night lighting. 

ELECTRIC LIGHTING.—Litchfield, I1].—The Litchfield 
Electric Light & Power Co. has been awarded the contract 
at $72 a light of 2,000-c. p. a year, for five years; all- 
night schedule. Hugh Hall, City Clk. 

GRANITE BLOCK PAVING.—New Orleans, La.—The 
following bids were received by the board of commission- 
ers Jan. 5, 1901, for paving a roadway with square granite 
blocks: M. Mitchell, for laying square blocks, $1.60 a sq. 
yd.; new curb, 65 cts. a sq. ft.; total, $3,027; J. A. Craven & 
Co. (accepted), square blocks, @4 cts.; new curb, 42 cts.: 
total, $1,307; D. & J. Tranchina, square blocks, 65 cts.: 
new curb, 45 cts.; total, $1,341; E. A. Grasser, square 
blocks, 66 cts.; new curb, 51 cts.; total, $1,394. 

BRICK PAVING.—Louisville, Ky.—The board of public 
works has awarded contracts to W. H. Bates, George Gos- 
nell - L. R. Figg, for brick paving at $1.28 to $1.30 a 
sq. yd. 

PIPE SEWERS AND PAVING.—Des Moines, Ia.—The 
lowest bid recently received by the board of public works 
for a 12-in. pipe sewer, in 2d St., was submitted by J. W. 
Turner & Co., at $2.30%. The Capitol City Brick & Pipe 
Co., of Des Moines, submitted the lowest bid, af $1.96 for 
California Alcatraz asphalt paving in 21st St. There will 
be about 7,746 sq. yds. of paving on a 4%-in. new concrete 
foundation and a wearing surface of refined asphalt of 114 
ins and a 1-in. binder. The Barber Asphalt Paving Co. 
submitted the next lowest bid at $1.98, 

ELECTRIC LIGHTING.—Roslyn (L.I.). N.Y.—The Ros- 
lyn Light & Power Co. has been awarded the contract, at 


$15 a light of 130-c. p. a year, to burn from sunset to 
sunrise. 


U.S. TROPICAL POSSESSIONS. 


TELEPHONE SYSTEM.—Honolulu, H. I.—It is stated 
that John C, Carrington will not build a telephone system 
in the Hawaiian Islands, as noted in our issue of Jan. 10. 

RAILWAY.—Cuba.—The Cuban Central R. R. Co., 80 
Broadway, New York, it is stated, is arrenging to purchase 
the Cardenas-Jucaro R. R., which has a capitai of $8,- 
000,000, and runs through the heart of the sugar dis- 
trict. Sir Wm. Van Horne, Pres., Montreal, Que. 

RAILWAY.—Philippine Islands.—Capt. C. W. Meade, U. 
S. A., Manila, has completed a preliminary survey for 
the proposed government railway from Dagupan to Bag- 
$2.500,000- a distance of 55 miles; estimated cost, about 


,000. It is probable that the ‘work will be done by 
contract. 


SEWER MATERIALS, ETC.—Santiago-a 
are asked until Feb. 8 for furnishing cast a; 
iron pipe, vitrified sewer pipe, sewer brick, e 


in our advertising columns. Specifications. 
secured from Chambers & Hone, 60 New St.. \ , 
N. Y.; S. D. Rockenback, Ist Lieut., Engr. Of _ 
tiago. Sa 


STEEL BRIDGES.—Santiago-de-Cuba.—Bids 
until Feb. 5 for furnishing the material — 
structing three steel highway bridges, as s 5 ‘ 
vertising columns. (Postponed from Jan 


may be seen at the office of Engineering News : / oy 
way, New York. Lieut. S. D. Rockenbach, Ener 
SEWERS AND PAVING.—Havana, Cuba agate 
Wood has returned the papers in the Dad, ee 


the Ayuntamiento, calling attention to the 
Administrative Council, which declares that \ : 
no legal rights in the sewering and paving 
gives him a claim in equity. The Ayunta 
consider the matter from an equitable standp 

SHOE FACTORY.—Honolulu, H. I.—Henry H 
son, Mass., and Honolulu, has returned to Hud to pur 
chase materials, machinery, etc., for the proj ‘Ee 
factory. Work will be begun in March or Apri 
return of Mr. Hill to Honolulu. The factory, 
will be 60 x 190 ft., and will have a capacity a: { 
dozen shoes. The owners will also engage in tannins 
hides. 

SANITARY IMPROVEMENT.—Havana, Cuba—\ 
mittee of army officers and citizens has been ap; ed to 
discuss sanitary reform and the new methods ; the 
sanitary department with reference to house sew.; 
pools and kindred subjecis. It consists of Majors 
Black, Laine and Lyster for the army, and Senor 
mente, Alvarez and De Cardenas for the citize: 
creation of the committee is the outcome ef com) 
sanitary extravagances and the unnecessary overhauling 
of houses in the attempt to eradicate yellow feve: 

RAILWAY.—Hawaiian Islands.—We are inform 4 
track laying on the Hilo R. R., as far as the Pima planta 
tion, 23 miles from Hilo, will be completed in January 
The Olaa branch has been located through the sug 
lands, a distance of 17 miles, to a point nine mi from 
the Volcano of Kilauea, and the grading has b.: ym- 
pleted for two miles. There are no bridges. The ¢ 
material has been purchased. L. M. Whitehouse js + 
principal contractor. C. H. Kluegel, Ch. Engr., P. 0 Boy 
87, Hilo, Hawaii; B. F. Dillingham, Pres. Hilo R. kh. Pp. 9 
Box 263, Honolulu. 

SUBMARINE CABLE.—Philippine Islands.—pids 
asked until Jan. 26 for furnishing the signal 
miles of submarine cable in lots as follows: 50 miles of 
deep sea type, 5 miles of shore end type, for use in ¢} 
Philippine Archipelago. It is desired that bidders 
guarantee that the cable shall work satisfactorily after j: 
has been laid, mechanical injuries excepted, until June 3 
1902. Bidders to have their proposals considered must ex- 
pressly state whether or not they will give such gua; 
under suitable bond. Gen. A. W. Greely, Ch. Signal 0 
War Dept. Signal Office, Washington, D. C.—A Washing 
ton report states that it is denied at the War Department 
that a concession has been granted to the Western Union 
Telegraph Co. to lay a cable to the Philippines. App! 
tions for such concessions have been made, but no action 
is to be taken on them probably until after Congress ad 
journs. The Western Union Co. and the Central & South 
American Co. each, it is understood, desire a concesston 
If any is granted it will be given to an American cor 
pany. The Pacific cable bill pending in Conare ss b 
action of any kind for the present. It is not exp 1 
come to a vote. Japan would doubtless not permit landin 
a government cable on her soil, but would not object to 
private corporation. 


PUBLIC WORKS.—Philippine Islands.—Gen. 
Wright, of the U. S. Philippine Commission, Manila, P. I 
writes us under date of Dec. 14 that the reports publis 
last fall regarding work in the islands were misleading i 
so far as they conveyed the idea that the commission | 
granted or is about to grant franchises for building rai! 
ways, water-works, etc. So far from this being the cas 
it has reached the conclusion that it has no power with 
out Congressional authority, to make a grant of any f 
chise. It has, however, appropriated $1,000,000 for 
purpose of completing the elaborate scheme of |! 
improvements inaugurated by the Spanish gover 
This sum will not be sufficient and will be supplemente 
with further. appropriations from time to time. I: is 
estimated that it will take about $2,500,000 to comple 
the entire work. Capt. John Biddle, Ch. Engr., Div. of 
the Philippines, U. S. A., Manila, has charge of the work 
and as soon as the specifications are completed wil! ad 
vertise for bids both in Manila and in the United States 
——A Washington report. dated Jan. 11, states that =: 
retary Long has received a cable dispatch from Adm: 
Remey announcing that the Board of Officers to select th 
most suitable site in the Philippines for a permanent nava’ 
statioa has chosen Olangapo, on Subig Bay. As a 
of this recommendation Mr. Long has sent to Congress 
recommendation that $1,000,000 be appropriated for b¢ 
ginning the work. 


PUBLIC WORKS.—Porto Rico.—Our  corresponden’ 
under date of Jan. 1 informs us that little work has bee 
done in the island pending the meeting of the first legis 
lature and action on franchises by the executive counci! 
The San Juan ‘‘Daily News’’ reports that there is a rumo 
that General Roy Stone has failed to interest the n¢ 
essary capital to make good his franchise to build an 
electric road from San Juan to Caguas, with numerous 
branches.——E. P. Maul, of Baltimore and San Juan, re 
turned to the states in December to purchase materia! for 
a 4-story building for which he has a contract.——The «)- 
plication of the Porto Rico R. R. Co. for a franchise to 
complete and extend its lines has not yet been definitely 
acted on by the council. . This will no doubt eventually 
be favorably reported. H. Chaspartian, Gen. Mgr.; Jose 
Canals, Ch. Engr., San Juan; Edward Lauterbach. , At 
torney, 22 William St., New York.—The N. Y. R 
Steamship Co., Fred. R. Rohl, Secy., 27 William ee. exon 
York, is interested in a proposed fireproof hotel in San 
Juan, to cost about $200,000, and also in an application 
for a franchise to build a trolley road from Ponce to thr 
Port of Ponce, and will probably obtain it and commen” 
work at an early date.——The franchise for the Rio Plata 
water power at Comoreo, for which there was competition 
and complications, has been decided in favor of the i! 
terests represented by the Compania de Linea Ferrea de! 
Oeste, Senor Don Valdes, Pres., Bayamon, P. R.—A bi! 
has been introduced in the legislature providing $50,000 
for a display at the Pan-American Exposition, Buffalo, 0’ 
Porto Rican products. It is proposed to construct a build 
ing typical of the best Porto Rican architecture, in Moor- 
ish style, of about 8,000 sq. ft.. with verandas and roo! 
garden, cost not to exceed $20,000. Gov. Allen is to ap 
point three commissioneys to serve without pay. Address 
Fred. L. Cornwell, P. 4. Legislature, San Juan.——Gov. 
Allen has recommended to the legislature to provide $4.- 
000,000 for roads and bridges, to he expended in five years. 
-——The Commissioner of Education, Dr. Brambaugh, is 
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: rf o secure the balance of the appropriation re- 
= Map A revenues for the benefit of Porto Rico, 
ager Congress, March, 1900, amounting to about $1,- 
and is Subject to the order of President Mc- 
xi for building permanent school houses in Porto 


-eRAGE SYSTEM.—Manila, P. I.—F. Emerson 
- g., and M. E., Manila, writes us that the gov- 
oy ig considering the advisability of constructing a 
ve system for Manila, The difficulties are very 


excepting perhaps the districts of Ermita and 
+s along the bay front, lies only a few inches above 
vater, and it is a common sight to see the Muella 
voina and Muella del Rey partially submerged at an 
frreme high tide. The formation of the land being al- 

+ entirely of sand excavations when only to the depth 
© or four inches are almost immediately filled with 
water, the seepage being so great. In time long past 
Ma . had a so-called sewerage system, in certain por- 


tic the city, though from what can be learned the 
dificulties were so great that the Spanish engineers were 
forced to give it up. The Spanish authorities, it is said, 
atter the expenditure of large amounts declined to make 
any further appropriations for what they called an im- 
oeeibility. It may have been impossible at the time the 
at opt was made, tMough at present it is not only a 
possibility but with modern practice at hand it is thor- 
vuchly practicable; notwithstanding the fact that there 
are serious difficulties to be encountered, there is no 


doubt but that within the near future appropriations will 
be made for commencing the work. In all probability 
contracts will be let for the work in sections for the fol- 
lowing reasons: First, there are sections where the ground 
is high enough so that there need be no serious difficul- 
ties encountered in disposing of the sewage; second, there 
are sections where the tide water can be utilized to flush 
sewers; third, there are sections where mechanical means 
will have to be resorted to. Undoubtedly this would be 
the cheapest as well as the more satisfactory way for the 
government to solve the problem. 

PUBLIC WORK.—Philippine Islands.—Our correspondent 
writes us that there is a large amount of new work pro- 
posed in the Philippines and that there are good oppor- 
ies for the sale of all kinds of building and engi- 
neering materials. Appropriations have been made for 
docks and wharves in and about Manila, Iloilo and other 
important ports. It is expected to begin work at once, 
which will continue for several years. About $1,000,000 
gold is available for work in the vicinity of Manila. The 
U. S. engineers have selected Subig Bay, 75 miles from 
Manila, as the site for large dock yards, etc. The plans 
call for new bridges, dock equipment, etc. Some of the 
old wharves foundation piles may possibly be used. The 
forests will supply the bulk of the materials for the 
docks and wharves. The chief trouble will be the lack 
of timber cutting machinery and hauling apparatus, as the 
vast forests belong to the government and can probably be 
secured at little cost. There is need for large lumber 
mills on the islands. Then there are stones which can 
be utilized, and cement and lime are procurable. No 
redwood can be used for building purposes on account of 
the white ants. There are few tools available for work 
in the islands, and contractors before leaving America 
should supply themselves with hammers, chisels, saws, 
bolts, nails, screws, etc. The imperfect work of black- 
smiths is due to the lack of necessary tools. Many ma- 
chine shops are only partly equipped, and considerable 
modern machinery is needed at once. The government 
owns the only three dredges and pile drivers in the isl- 
ands, and there is work for a dozen such. Earth is re- 
moved by the natives by dragging scoop shaped bamboo 
baskets over the bottom, and it takes 25 men several] days 
to arrange to drive piles. Considerable road work is now 
in progress. The government is planning several railways 
and branches. Cheap native labor is unlimited, wages 
running as low as 15 cts. a day, and Chinese coolies can 
be secured for less. Trained workmen receive American 
rates. Contracts are let by the government officials at 
Manila and by the town presidentes of the various towns. 

RAILWAYS.—Porto Rico.—Our correspondent, under 
date of Jan. 12 writes us that the Executive Council has 
granted a franchise to the Porto Rico R. R. Co. to com- 
plete its line belting the island. The grant gives the 
free use for 50 years of land on the bay (with water front) 
worth $100,000, and exemption from taxes for 25 years. 
The company asked for a 5% guarantee on the cost of con- 
structing the section between Canney and Aguadilla, 25 
miles, to cost about $1,000,000. The franchise from the 
Spanish government, which has lapsed, gave it an 8% 
guarantee on the cost of the entire line. The question of 
accepting the franchise, offered by the council, will be 
referred to the bondholders, 41 Rue Caumartin, Paris, 
France. H. Charpentier, Gen. Mgr., San Juan, hopes to 
arrange to go on with the construction, pending this de- 
cision, which will take about three months to obtain. 
This road is 1-meter gage, and has about 125 miles in 
operation in three disconnected parts, and operated in 
four divisions. It is proposed to construct two sections 
to connect the present lines—the one mentioned above 
and another 24 miles from Honnigueros to Yanco.——In 
the contest for the franchise for an electric road from 
Ponce to the Playa (port), about three miles, between 
Messrs. Butler and Lathrop, representing, respectively 
the N. Y. & Porto Rico Steamship Co. and de Ford & Co., 
the council has awarded it to W. H. S. Lathrop, of Ponce, 
who represents the banking and sugar house of de Ford 
& Co., 35 Broad St., Boston, Mass., San Juan and Ponce. 
In connection with the above de Ford & Co. will build a 
wharf at Ponce Playa, under a franchise granted to Mr. 
Luce, of the company, some months ago. The plans of 
the wharf were made by W. Huggins, with E. B. Jenks & 
Co., contractors, 143 Liberty St., New York, and call for 
a concrete-steel construction on the system patented by 
Capt. W. V. Judson, U.S.Engr., formerly Engineer Officer 
of the Department of Porto Rico. A large amount of 
steel I-beams and Portland cement will be required. Work 
is fo begin at once. The wharf will cventually be con- 
nected by rail with the new sugar central, and the 30,000- 
acre plantation of the de Ford’s, about 18 miles east of 
Ponce, by a 1-meter gage line. Several bridges will be 
required and one bridge between Ponce and the Playa over 
the Portugues River. It is reported that the Ponce- 
Playa trolley road and the wharf, etc., will cost $485,000. 
The de Fords have about $1,000,000 already invested on 
the island. There is room in Porto Rico for similar enter- 
prises of equal magnitude, 


FOREIGN CONTRACTS 
AND EXPORT NEWS 
RAILWAY.—Wales.—The Llanelly & Mynydd Mawr Ry. 


Co., Lilanelly, Wales, has asked for permission to borrow 
about $1,000,000 for extending its road. 


LIGHTING.—Oran, Algeria.—M. Charsaigne, 
‘ner., has estimated the cost of the p sed electric 
plant to light a radius of 12 miles at $400,000. 
ELECTRIC PLANT.—Rio Verde, San Luis, Potosi, Mex. 
~Reports state that plans are now being drawn up for the 


and the cost will run up into millions of dollars. ° 


establishment of an extensive electric light plant at Rio 
Verde, San Luis Potosi. All the machinery required will 
come from the United States. 

ELECTRIC TRAMWAY.—Asuncion, Paraguay.—C. P. 
Ogilvie, of Asuncion, owner of the street railway, proposes 
to improve and extend the lines to the suburbs, etc., ac- 
cording to reports. 

ELECTRIC PLANT.—San Jose, Costa Rica.—Mendiola 
Boza, of San Jose, C. R., has secured the contract for an 
electric plant of 200 arc lights capacity, the dynamos, ma- 
terials, etc., to be purchased in the U. S. 

DOCKS.—Liverpool, Eng.—The Mersey Docks & Harbor 
Board has asked for permission to build a dock {M0 x 300 
ft., to cost $1,750,000, and river walls to cost $1,750,000, 
and to complete the works to cost $5,000,000. 

TRAMWAYS, WATER-WORKS, ETC.—Derby, Eng.— 
The town has asked for authority to borrow $1,210,000 for 
extending the electric tramways, $251,000 for the water- 
works, $1,450,000 for the sewers, etc. John Ward, Surv 

RAILWAY.—England.—Bids are asked until Feb. 1 for 
constructing about 1!, miles of the Lancashire & York- 
shire Ry. in Manchester, including bridges, viaducts and 
covered way. R. C. Irwin, Secy., Hunts Bank, Manchester. 

TRAMWAYS, WATER-WORKS, ETC.—Shipley, Eng.— 
The town proposes to improve its electric tramway, to cost 
$350,000; the water-works, to cost $50,000; electric plant, 
$100,000; cold-storage plant, $25,000, etc. W. H. Dawson, 
Surv. 

TELEGRAPH AND TELEPHONE MATERIALS.—Syd- 
ney, N. S. W.—Bids are asked by the Public Service Board, 
42 Young St., Sydney, until Feb. 22 for furnishing a sup- 
telegraph and electric light materials for 

DYNAMOS, GENERATOR, ETC.—Batley, Eng.—Bids are 
asked until Feb. 9 for furnishing three high-speed triple- 
expansion steam dynamos, a balancer and a motor genera- 
tor. Clirehugh & Sillar, Engrs., 2 Queen Anne's Gate, 
Westminster, London. 

COLONIZING.—Mexico.—The Pacific Charter Co., Mex- 
ico City and San Francisco, California, has been organized 
with a capital of $12,000,000, to colonize lands in Mexico 
and import Chinese. The company will establish fisheries, 
canneries and warehouses. 

TRAMWAY CARS, ETC.—Guadalajara, Mex.—Reports 
state that the Guadalajara Tramway Co., which has just 
completed six miles of electric road, proposes to let con- 
tracts in a few weeks for building and equipping about 34 
additional miles; also for new cars, etc., to cost in all 
about $500,000. 

IRRIGATION SYSTEM.—Mexico.—The Sonora & Sinaloa 
Irrigation Co., Hermosillo, Mex., owning about 550,000 acres 
of irrigated lands in the Yaqui River Valley, and costing 
$1,500,000, has passed into the hands of the New York 
bondholders, represented by Walter S. Logan, 27 William 
St., New York. 

RAILWAYS, ETC.—El Oro, Mex.—Reports state that the 
Rothschilds are building new railways and buying and de- 
veloping copper, iron and timber lands in the region 
around El] Oro, about 90 miles from the City of Mexico. 
S. H. Copeland and F. R. Spangler, of El Oro, may be able 
to give information. 

BRIDGE, PAVING, ETC.—Hull, Eng.—A bill is before 
Parliament asking for authority to borrow $130,000 for 
building a bridge, $2,800,000 for street improvements, and 
$150,000 for the water-works. The British Gas Light Co., 
Ltd., Hull, has asked for authority to spend about $1,- 
400,000 for extending its gas plant. 

WATER-WHEELS, MINING MACHINERY, ETC.— 
Christiania, Norway.—C. S. Christensen, of Christiania 
wants to secure information, etc., about metal and wood- 
working machinery, engines and boilers, turbines and wa- 
ter-wheels, all kinds of tools, belting, hose and packing, 
mining machinery and railroad material. 


BLOCK SIGNALS AND ACETYLENE LIGHTING.—St. 
Petersburg, Russia.—The Ministry of Ways of Com- 
munication is collecting data as to the working of 
mechanical and electrical block signal apparatus and alsu 
the use of acetylene lighting of railway cars, with a view 
to using these systems on the Russian railways. 


RAILWAY.—Mexico.—Bids are asked by President Diaz, 
Mexico City, for the purchase of the concessien for a rail- 
way from Monterey to Matamoras. The subvention that 
may be granted to the concessionaire shall not exceed 
$5,000 per kilometer, nor a total of $1,000,000. It is said 
that the Mo. P. & Tex. Ry. and the Southern Pacific Ry. 
Cos. will put in bids. 

MINT, ETC.—Monterey, Mex.—The government is ar- 
ranging to build a branch mint in Monterey, which will 
be worked in connection with the new refinery being 
built by the American Smelting & Refining Co., formerly 
M. Guggenheim Sons & Co. The Escuadra gold mine, 
near Oactlan, Oaxaca, has been sold to New York parties 
for $3,500,000. J. Sloat Fassett, Elmira, N. Y., is said to 
be one of the purchasers. 

CANALS.—Germany.—The enlarged canal! bill introduced 
in the lower house of the Diet, Jan. 12, provides for the 
Midland Canal 260,0.000 marks; for the Berlin-Stettin 
Canal 41,000,000 marks; for the improvement of the 
Warthe and a connection with the Vista 23,000,000 
marks; for the Oder tidewater canal 4°,000,000 marks, 
and for the Havel and Spree Canal 1£,400.000 marks; a 
total of 384,000,000 niarks. The Finance Minister is em- 
powered fo sell bonds to raise the necessary funds. 


OIL DEVELOPMENTS.—Japan.—The Standard Oil Co., 
of New York, N.Y.,has organized an international oil com- 
pany at Yokohama, to own and develop the kerocene oi! in- 
dustry in Japan. This company is acquiring the best 
producing wells in the Eichgo oil district, and will enter 
other fields. The company has a capital of 10,000,000 yen, 
in shares of 10 yen each. The minority of the stock wil! 
be owned by the Japanese already interested in the oil 
business. The Standard Oil Co. will furnish the capital for 
further developments. 


RIVER WORK.—Colombia, South America.—Gonzalez & 
Co., of Barranquilla, Colombia, to whom the government 
has let the contract for the opening of the Magdalena 
River, has appointed J. M. Lamadrid, 19 Whitehall] St., 
New York, N. Y., their representative in the U. S., with a 
view to securing American capital for the work. Vessels 
with cargo for Barranquilla now go to Port Colombia and 
there trans-ship merchandise by railway. When the mouth 
of the Magdalena River is cleared and widened steamers 
will go direct to Barranquilla. 


TRAMWAYS, ETC.—Victoria, Australia.—Sir John A. 
McEacharn, Mayor of Melbourne, Victoria, writes us that 
the Brisbane tramways work will be carried out by Mr. 
Badger, Civil Engineer of Melbourne. It is not thought 
that the new electric railway in Melbourne will be built 
as has been reported. The works of the Electric Lighting 
& Traction Co., of Australia, are understood to be under 
way. For information regarding the proposed sewerage 
works address the Chairman of the Melbourne and Met- 
ropolitan Board of Works, Melbourne. 


COLONIZING.—Venezuela.—Reports state that the Ori- 
noco Co., of Faribault, Minn., which claims to own ap 
11,000,000-acre concession in Venezuela, has transferred 
its rights to the Orinoco Corporation of West Virginia, ex- 
cept some land near Santa Catalina, granted to its col- 
onists. The West Virginia company has a capital of $5,- 
000,000, and will maintain the colony of the Orinoco Co., 
assume its outstanding obligations, and re-establish and 
quiet the title. The consideration was $500,000 in the 
bonds of the new company payable in gold. 

PUBLIC WORKS.—South Africa.—The question of im- 
proving the sanitary condition of Bloemfontaine, Orange 
tiver Colony, is being considered. There will be required 
sewers, refuse destructors, drains and an improvement to 
the water supply. Thos. Stewart, Hydraulic Engr. The 
town council of Woodstock, C. C., proposes to spend about 
$500,000 on a sewerage system, et —Reports state that 
about $3,100,000 will be spent in improvements for Pieter- 
maritzburgh, to include new water-works, to cost $500,000; 
sewers, $1,000,000; electric tramways, $375,000, completing 
electric plant, $300,000; completing town hall and new 
market house, to cost $400,000, ete. 

WATER CONDUITS, MINING, ETC.—Russia.--It is pro- 
posed to build conduits, etc., for a water supply for a large 
town in southern Russia to cost about 250,000 roubles. 
B. I. W., care of L. & E. Metzl & Co., Centra! Annoncen 
Expedition, Moscow, Russia, wishes to secure funds to 
purchase the concession’ and to carry on the work.—— 
Surveys, etc., are soon to be made on the concession for 
exploiting mines on the Chilka River, recently secured by 
an English company of which the Marquis of Queensbury 
is the head. Odessa capitalists are reported as interested 
in a proposed grain elevator to have a capacity of 70,000 
tons, The ‘‘Novaye Vremya’’ proposes that a railway be 
built from the Caucasas district to Tabris, a distance of 
100 miles, as the beginning of a line to Teheran 

WATER-WORKS, ETC.—Harrogate, Eng.—The town has 
sanctioned the new bills asking Parliament for autbority 
to spend about $1,625,000 for improving the water-works, 
and another sum for steel work. C. Fortune, Chn. Water 


Com.; E. W. Dixon, Water-Works Engr.——We are in- 
formed that Stuhlweissenburg, Austria, has decided to 
build water-works, to cost 700,000 crowns Mesars. A. 


Giros and Loucheur, Civil Engrs., have submitted plans 
to the city council of Paris for a new water supply, the 
sources to be in the hills of La Perche and Normandy, 
France.——lIt is proposed to build an aqueduct and canal 
for supplying water to Mersina, Sicily, Italy, at a cost of 
about $560,000. We have been informed that the Italian 
government has sanctioned the project to supply water to 
the province of Bari, Leece and Foggia, in the Poulla 
country. 

ELECTRIC PLANT, CARS, ETC.—Great Yarmouth, 
Eng.—Bids are asked until Feb. 5 for two water-tube bqjl- 
ers, two 200-K-W. steam dynamos, ete., for electric trac- 


tion purposes. J. W. Cockrill, Borough Surv.——Until Feb 
2 for the equipment, etc., for five miles of overhead elec- 
tric road for Bradford. Fred. Stevens, Town Clk Until 


March 2, for furnishing 42 electric cars for the Bourne- 
mouth tramways; deposit for forms, etc., £3 3s. Lacey, 
Clirehugh & Sillar, Engrs., 2 Queen Anne's Gate, West- 
minster, London. Until Feb. 9, for an engine and dy 
namo for the Edinburgh electric plant; deposit, 2 guineas. 
Kennedy & Jenkin, 17 Victoria St., Westminster, London 

-And until Feh. 1, for 1,000 tons of steel bull-head rails, 
100 tons steel flange rails and 600 tons of cast-iron chairs 
for the Great Northern Ry T. Morrison, Secy., Dublin 


RAILWAYS.—Brazil.—The Bahia & San Francisco R. R., 
77 miles long, is reported to have been sold by the Eng- 
lish owners, L. Micklem, Secy., 38 New Broad St., Lon- 
don, E. C., to the government for about $11,250,000 —It 
is proposed by a syndicate to build a raltiway from Franca 
to a point near St. Thomas of Aquinas, Minas-Geraes, 
Brazil. The government will subsidize the road, which 
will take five years to build.——It is proposed to build an 
electric road from Piraciabo to Villa Americana (S0a 
Paulo), Brazil, at a cost of about $2,500,000. The Com- 
missioner of Public Works of the state of Sao Paulo has 
perfected a plan authorizing the government to grant a 
concession for a one-meter gage railway to connect the 
capital of the state with Iguape, on the Riberira River. 
The government will guarantee 6% interest per year on the 
capital, not tc exceed 20,000 contos, for 20 years, the cost 
of construction not to exceed SO contos per kilometer, and 
also exemption from taxes for 20 years. 


PORT WORKS.—Rosario, Argentina.—We are informed 
that descriptive matter and conditions of bidding for the 
port works at Rosario, bids for which are asked until 
May 10, as noted in our issue of Nov. 1, may be seen at 
the following addresses: Boston, Mass., Secy. Boston So- 
ciety of Civil Engineers, and Chairman Harbor and Land 
Commissioners; New York, Engineering News, Engineer- 
ing Record, Engineering Magazine, Astor Library, Secy. 
American Merchant Association, Secy. Chamber of Com 
merce, Railroad Gazette, Marine Journal and American 
Society of Civil Engineers: Philadelphia: Secretary Na- 
tional Board of Trade, and J. C. Trautwine, Secy. Jour- 
nal of the Association: Cleveland, O.: Marine Review; 
St. Louis, Mo.: Mississippi River Commission; Chicago, 
Ill.: Western Society of Engineers, and Public Library; 
New Orleans, La.: Woodward, Wight & Co. and Presi- 
dent Cotton Exchange; Washingfon, D. ©.: Commissioner 
of Navigation, Bureau Yards and Docks, Navy Dept., U 
S. Coast and Geodetic Survey, Library of Congress, Smith 
sonian Institution, Chief of Engineers, War Dept., and 
State Dept.;: Buffalo: W. J. Buchanan, Dir.-Gen. Pan- 
American Exposition. E. L. Corthell, Ch. Engr., 27 Pine 
St., New York 


RAILWAYS.—Argentina.—‘‘La Prensa,"’ of Buenos Aires, 
has the following concerning railway work in Argen- 


tina: “One of the most important of the new lines 
is the Central Argentine Ry., which recently united 
with the Western Santafecino line, thereby secur- 


ing the concession of that company for a road be- 
tween San Jose de la Esquina and Rio IV. Work has been 
commenced, the company desiring to reach Rio IV. 
before the expiration of the year J, W. Theobald, Secy., 
835 Palmerston Bldg., London, E. ©., Eng.——The Buenos 
Ayres & Rosario Ry. Co., which is the owner of the Sur 
de Santa Fe and Cordoba railroads, has been authorized by 
its board of directors in London (3a Coleman St., F. €.) 
ty lay the rails between La Carlota and Rio IV., whiting 
in this manner Buenos Ayres with the city and port of 
Rosario. The Entre Rios railroads have made plans for 
the construction of three branches, which, when com- 
pleted, will give a direct outlet for the whole province to 
the ports. The board of directors in London is consider- 
ing these estimates and plans, and, it is said, will soon 
authorize the proposed construction. W. H. Williams, 
Secy., River Platte House, Finsbury Circus, London, E. C. 
——The narrow gage railway, whose terminal point is now 
Rosario, contemplates exteading its line to the capital, 
thereby placing Buenos Ayres in direct communication by 
rail with the northern and central parts of the Republic. 
The concessionaire of the road has made final arrange- 
ments for the realization of this plan, and the work of 
construction will be commenced soon. The Western Ry. 
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has decided to prolong its line 60 kilometers in the direc- 
tion of San Rafael, and doubtless within a year will have 
completed construction to the capital of the Province of 
Mendoza. This part of the Republic is in need of a rail- 
way, and the commerce of this rich Andean Province will 
furnish the company with an abundance of traffic. The 
new line to Bahia Blanca is an established fact. The 
Southern Ry. has received the first consignments of ma- 
terials for use in this work, and construction will be ac- 
tively carried forward to completion. The Pacific Ry. is 
preparing to extend its Italo branch to Esperanza, which 
will open up most valuable zones to colonization. 

ELECTRIC PLANTS.—Europe.—Frank D. Hill, U. 
S. Consul, Amsterdam, Holland, reports that the council 
has voted $2,412,000 for an electric plant. The buildings, 
coal-storage place, chimneys, etc., will cost $301,500, the 
central station, with machinery, etc., $180,000, six dy- 
namos, $96,480, boilers, etc., $72,360, pipe conduits for 
water, $32,160, overhead conduits, cables, etc., $361,860, 
cables for lighting and motive power, electric meters, etc., 
$1,608,000. A. W. Ressing, Dir. Municipal Elecir‘cal 
Works, Amsferdam. We are informed that the munici- 
pal council of Puy-de-Dome, France, has decided on the 
electric lighting of Availles-Limouxine and has appointed 
a committee to study the possibilities of utilizing the falls 
of the Vienna River for the development of motive power. 

—Antonio Cavalieri-Ducati, contractor, Bclcgne, Ita'y, 
has presented to the Inspector-General of Italian railways 
a project applying for the concession for a period of 30 
years, for the unification of the waters of the Setta River 
in order to form an artificial lake with a view to the de- 
velopment of electrical force for public and private use. 

Jos. Geerl and G. B. Conti, Engineers, have presented 
to the Inspector-General of Italian Railways a project for 
an industriai and navigable canal between Domedoss’la 
and Gravellona in communication with Lake Majore. The 
canal will be divided into four sections, each supplied and 
drained independently. The total motive power will be 
19,800 HP. 

ENGINEERING SUPPLIES, MACHINERY, ETC.—lIndia. 
~—Richard Watson, general agent, 8) Second Line Beach, 
Madras, India, writes us as follows regarding the op- 
portunities for engineering goods, etc.: ‘‘There is a vast 
field for engineering goods, such as irrigation pumps, light 
ploughs, sugar cane mills for animal power, oil presses, 
fiber crushers, and cleaners, flour mills, paddy husking 
machines, pealing machines for domestic purposes and 
various other useful domestic machines. As al] the rail- 
way companies this side of India are companies with the 
directors in England, most of the stores and machinery 
and plant come out from England. Even then, there is 
scope to place locomotive engines and carriage plants to 
local lines. Hitherto no attempt was made by the U. S 
to introduce American goods, but now Mr. Watson finds 
that some of the large manufacturers of U. S. are com- 
peting most favorably and are securing large orders for 
iron-girder bridges, locomotive engines in Burmah and 
Calcutta and he thinks it could be worked up on the Mad- 
ras side, too, if there be a good representation. Steel 
and iron nails, fish plates, dog spikes, sleepers, chairs, 
ete., can be well placed if an offer slightly cheaper than 
the home board can place. Mr. Watson would like to 
have catalogues with prices for some of these. Tele- 
graphic address, Watson, Madras, A. B. C. code, 1st edition. 
——Martyn Wells, Res. Mgr., Calcutta Tramways Co., 
Ltd., Caleutta, writes us that the contract for equipping 
the tramway has been let to Dick, Kerr & Co., 110 Cannon 
St., London, Eng., as has already been reported. 

RAILWAYS.—South and ‘Central America.—The Presi- 
dent of Bolivia is urging the immediate construction of the 
proposed railway from La Paz, the capital, to Lake Titi- 
caca, and the surrounding country. The President pro- 
poses the purchase in Europe of the materials, rolling 
stock, etc. The President has also asked for authority to 
negotiate for the construction of the Viacha & Oruro Ry., 
etc., at a cost of about $1,000,000.——Ramon Rabal, San- 
tiago-de-Chili, has been granted authority to construct a 
railway from Rios de Curanilahue, Lebu, to Bay of Yanez, 
Aranco, Chili.——A correspondent in Guayaquil, Ecuador, 
writes us that the Jas. P. McDonald Co., 35 Nassau St., 
New York, has 4,000 Jamaican laborers at work on the 
Guayaquil & Quito Ry., John A. Harman, Gen. Mgr. The 
25-mile extension from Chimbo is rapidly being built. 
This comprises the most difficult part of the line to Quito. 
The balance of the line to Quito will soon be put under 
construction. A report states that on Jan. 13, 36 men left 
Knoxville, Tenn., for Ecuador to serve as foremen, time- 
keepers, etc., for the contracting company in building 300 
miles of road from Guayaquil to Quito, over the Andes 
Mountains. Mr. McDonald says he expects to take 5,000 
more men, mainly Italians, to work on the contract. All 
workmen sign a three years’ contract.——The Costa Rica 
Ry. Co., 9 New Broad St., London, E. C., Eng., has been 
authorized to spend $1,000,000 for new rolling stock, the 
construction of the Virilla bridge, the completion of the 
iron wharf at Limon, the equipment of the rolling stock 
with automatic brakes, the change of ties and rails on the 
Guapiles branch, the erection of new stations at San Jose 
and Limon, the improvement of the stations and ware- 
houses of the entire line, the construction and equipment 
of new machine shops at San Jose, the extension of 
branches into new agricultural regions and the construc- 
tion of new buildings at San Jose for offices and for the 
better administration of the road.——Richard Barthel, of 
Snyder & Barthel, London-Liverpool-Globe Bldg., New 
Orleans, La., who have the concession for the Guatemala 
Northern Ry., will leave for Guatemala about Feb. 1 to 
superintend the work. Part of the line will soon be com- 
pleted, and work on the extension from El Rancho to 
Guatemala-City, 60 miles, will begin March 1. It is also 
probable that another extension will be built from Zacapa, 
a point on the Guatemala Northern, about 100 miles from 
Porto Barrios, to St. Ana, San Salvador, 60 miles, where 
the San Salvador road will be tapped.——Chas. J. Lynch, 
Vice-President and Mgr., Puerto Cortez & San Pedro R. 
R., and Pres. San Pedro Gold Mining Co., of Spanish Hon- 
duras, who is now at 175 Carondolet St., Los Angeles, 
Cal., is quoted as stating that his road is about to be 
transferred to a London and Glasgow syndicate, who are 
the largest stockholders in the San Pedro gold mines, and 
the roadbed will be overhauled, reballasted and changed 
from narrow to standard gage. They will also put in a 
n0O-ton smelter at the Mercer copper mines, near San 
Pedro, at an early date. 

RAILWAYS AND BRIDGES.—Europe.—We are informed 
tiat the Orleans Ry. Co. will build a branch from Rou- 
mazieres, France, to Ruffer, 26 miles, to cost, without roll- 
ing stock, $500,000.——The Paris-Lyons Mediterranean Ry. 
Co. proposes to build a line from Miramas to I’Eslaque, 
France, 54 kilometers, to cost $6,500,000; from Lyons to 
“harre, with two branches, to cost about $26,400,000, with 
M. Barluet, Engr., of the Lyons division, in charge of the 
work, and from Morez to St. Claude, to cost $1,940,000.—— 
The Prefecture of Tarbes, France, wants propositions un- 
til July 1 for exploiting lines from Tarbes to Trie and 
Bastelman-Magnaac, with branch to Galan, 57 kilometers; 
and Bagnieres-do-Bigorre to Bapvern, Manleon-Barousse 
and Montrejam, 8&5 kilometers.——The Jeneral Direction of 


the South Austrian Ry. administration, Vienna, will soon 
ask for bids for wagons, locomotives, etc., to cost 4,000.- 
000 florins, rails 5,000,000 florins, and track supplies, etc., 
to cost 5,000,000 florins.——Maddin Summers, U. 8. Vice- 
Consul at Barcelona, Spain, reports that it is proposed to 
build a railway from Sargossa to Utrillas. The new line 
will be about 77 miles long, 40 miles of which will run 
over smooth ground, offering no difficulty or special ex- 
pense of construction; 20 miles will be through a some- 
what hilly but easy country and the remainder through a 
difficult region. Im the construction of the last 17 miles 
there will be required one straight tunnel, not far from 
Saragossa, 480 yards long (the cnly one on the line); and 
three bridges—one near the tunnel, 56 yards in length and 
81 ft. in height at the deepest point, another of the same 
dimensions on the border of the provinces of Saragossa 
and Teruel, and the third, the most important, at Belchite, 
with a length of 122 yards and a maximum elevation of 
130 ft. The bridges will all be of masonry, owing to the 
proximity of good stone quarries. With so few engineer- 
ing difficulties to overcome, the cost of the line will not be 
great, even inthe hilly section, the narrow 1-meter gage 
(3.28 ft.) allowing many tunnels to be dispensed with. 
The steel rails are to weigh 30 kilograms (66.165 lbs.) per 
lineal meter (3.28 ft.), laid on wooden sleepers that are 
already being prepared in the pine forest purchased for 
that purpose by the company. The locomotives are to be 
compound, weighing 40 tons, with an average speed of 
about 22 miles an hour. The primary object of the line 
being the transportation of freight, the rolling stock will 
be chiefly devoted to that purpose. There are to be ten 
stations on the line, and it is intended to provide the depot 
at Saragossa with every facility for rapid loading and un- 
loading. All communications should be addressed to Ma- 
riano Baselga, Saragossa, Spain.——The Prussian govern- 
ment has contracted for 255 locomotives, 505 passenger 
ears and 3,960 freight cars, costing 35,715,000 marks.—— 
Bids are asked Feb. 6 for removing the Brotherton tubu- 
lar bridge over the River Aire and building in its place a 
steel bridge 240 ft. long for the Northeastern Ry. W. J. 
Cudworth, Engr., York, Eng.——A bridge to cost $30,000 
will be built over the Havre-Tancorville Canal at Hode, 
France. 


TRAMWAYS, ETC.—Europe.—Bids are asked until Feb. 
6 for furnishing and erecting trolley poles and brackets 
for the new tramway for Leeds, Eng. Hopkinson & Tal- 
bot, Engrs., 26 Victoria St., Westminster, London.——The 
Manchester, Eng., council has authorized the Manchester 
Carriage & Tramways Co. to sell its line to the city. 
The electricity committee has asked for permission to bor- 
row $2,500,000 for electrical work. Councilman Bishop, 
Chn. Com.——Press reports state as follows: Emperor 
William has been watching during the past few months 
the results achieved by heavy electric trains between Ber- 
lin and Zehlendorf, and as a result he has been discussing 
with Privy Councillor Rathenau, a director of the Allge- 
meine Electricitats Gesellschaft, the possibilty of revo- 
lutionizing the present system of traction. He is con- 
vinced that electricity must in the future be the motive 
power of passenger trains, especially express trains, be- 
tween Berlin and the other German and European cities. 
He thinks, however, that steam might for the present be 
retained for freight and local trains. Herr Rathenau has 
issued a report in which he states that some of the leading 
industrial and financial firms, including Siemens & Halske 
and Krupp of Essen, have founded a Studiengesellschaft 
under the chairmanship of Dr. Schulz, President of the 
Imperial Railway Bureau, to investigate the problem. This 
syndicate has appointed a technical committee, of which 
Herren Slaby and Rathenau are Presidents, and a sub- 
committee to deal with the details of traffic, architecture 
and mechanics. These will examine data and confer. It 
is expected that the result will be the establishment during 
1901 of a service on the military line from Berlin to 
Zossen, which Gen. von Gossler, Minister of War, has 
placed at the syndicate’s disposal for experiments. It is 
hoped to prove the feasibility of making 200 or 250 kilo- 
meters an hour.——Reports state that ex-Congressman Tom 
L. Johnson, of Cleveland and Lorain, O., U. S. A., and 
Benj. T. Cable, of Chicago, Ill., now registered at the 
Carlton Hotel, London, have purchased the Baker St. & 
Waterloo Underground Ry., London, for $2,500,000. This 
electric road is now under construction under the Thames 
River. The franchise for the Baker St. line provides for 
suburban extensions in the direction of Brighton. The 
road parallels for two miles the electric line recently 
purchased by C. T. Yerkes. Beginning at Waterloo sta- 
tion, it crosses the Thames and runs through the popu- 
lous west end for a total length of five miles. Jas. R. 
Chapman, Ch. Engr. Union Traction Co., Chicago, Ill., has 
been engaged by Chas. T. Yerkes to superintend the con- 
struction and equipping of the new Yerkes underground 
railway in London.——The tramways committee of the 
Leicester, Eng., council has recommended the construc- 
t'on of the overhead trolley tramway system. The pres- 
ent lines will be rebuilt and extensions made. The work 
will require 18 miles of double track. The continuous 
~—The Paris Metropolitan Co. will soon begin work on its 
sections 4 and 5 of its underground electric road. 
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INDUSTRIAL NOTES. 


THE LIBERTY CONSTRUCTION CO., LTD., Pittsburg, 
has moved its offices from 133 and 135 First Ave. to 411 
Empire Bldg. 

THE STANDARD ASPHALT CO. has removed its offices 
from the Crocker Bldg., San Francisco, to Bryson Block, 
Los Angeles, Cal. 

M. J. DRUMMOND & CO., New York, are shipping 850 
tons of 4 to 14-in. cast-iron pipe and specials to Guanta- 
namo, Cuba, for the government. 

TATE, JONES & CO., INC., 218-220 First Ave., Pitts- 
burg, manufacturers of gas engines, oil and gas well sup- 
plies, etc., have moved their offices to the Empire Bldg. 

THE ABENDROTH & ROOT MFG. CO., New York, has 
elected the following officers: Pres., Linus G. Read; Vice- 
Pres., H. C. Kelley; Secy. and Treas., F. W. P. Brunig. 
This completes the reorganization instituted a year ago. 

THE BUFFALO FORGE CO., Buffalo, has just shipped 
100 of its new folding forges, recently described in this 
paper, to the U. S. Army in the Philippines. Only three 
days were allowed the company in which to fill the order. 

THE RICHMOND LOCOMOTIVE WORKS, Richmond, 
Va., has just received an order from the Wabash R. R. 
for ™ locomotives as follows: 34 19 x 28-in. two-cylinder 
compound moguls, 6 19 x 28-in. ten-wheeled passenger en- 
gines, 6 19 x 28-in. Atlantic-type passenger engines, 4 
18 x 24-in. switching locomotives. 

R. D. WOOD & CO., Philadelphia, have just shipped a 
1,000,000-cu. ft. gas holder to Auckland, New Zealand, for 
the Auckland City Gas Co. »Press reports state that R. D. 
Wood & Co. are furnishing the material for the entire 
plant, including 500 tons of pipe, and that a special ship 
was chartered to take it to New Zealand. 
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THE CAROLINA PORTEAND CEMENT 
ton, 8. C., has received the contract for sup: wharles. 
Dominion” Portland cement, Rosendale cem.;_ Old 
plaster for the construction of the $1,000,K«) 
at Lancaster, S. C. It is also furnishing samo»... 
for other cotton mills in South Carolina, Nor: Ca erials 
Georgia, Alabama and Virginia.  arolina, 

LINDO BROS., Port Limon, Costa Rica, C. | : 

chased for Costa Rica the patent 
concrete system of building construction an: haan an 
gaged Mr. R. A. Gordon as superintendent » pe = 
of construction. Mr. Gordon is at present sy». 
of construction of the new Nassau county | t naeat 
and jail at Mineola, N. Y. Lindo Bros. willl ere: o...?"%* 
warehouses and stores to replace those recen:|. 
by fire at Port Limon. ii 

NEW COMPANIES.—Pacific Steel Co., Corpora jon Tm 
Co. Bldg., Jersey City, N. J.; $1,000,000; Frani. swat 
ney, E. D. York, K. K. McLaren. ~ 


Western Construction Co., Boulder, Colo.: s 0,000: 
Frambach, Crawford, Withers, 
ruxa ensel Asphaltum Co., Chattanooe 
$100,000; A. B. Brown, C. H. Hensél, M. H. 
Wayland Portland Cement Co., Corporation truss ¢ 
Bldg., Jersey City, N. J.; $800,000; F. J. MacRae tac’ 
Collins and Charles E. Hoffman. ee 
Rockingham County Likht & Power Co., Por smoy:) 
N. H.; $350,000; R. N. Elwell, Exeter; Samuel w. pF, 


ery. 

Colorado Heat, Light & Power Co., Denver, Colo - 17 
900; J. R. Saville, Pres.; C. E. Hollingsworth, Wars, 
Mer. 

Texas Portland Cement Co., Galveston, Tex., capita: ; 
be increased from $60,000 to $120,000. ee 

Akron Engineering Co., Akron, O.; $100,000: Cc. 4 Stow- 
ers, M. C. Spicer, R. E. Nevin, G. C. Kohler, H. \fusecr 

Wayland Portland Cement Co., Jersey City, N. J.- sso. 

; F. J. MeRae, D. P. Colling, C. E. Hoffman 

R. Neumann Hardware Co., Newark, N. J.; $150,000 G 
Bernheim, M. Isidor, New York; J. F. Kitche!] ; 

New York Bridge & Iron Co., New York, N. Y 
A. E. Pendle, J. Kenny, Jr., F. P. Kafka. 

United States Contracting Co., Syracuse, N. Y.- si 0 
David Cronin, F. S. Rogers, E. R. Caldwell. pies 

Columbia Contracting Co., Jersey City, N. J.: $150.00) 
H. E. Stevens, Sr.; J. Lamson, A. Walker, S. A. Allen. - 

National Contracting Co., Jersey City, N. J.; 850,00: 
H. C. Kennedy, S. H. Stuart, K. K. McLaren. ‘ 

Dallas & Ft. Worth Railroad Construction Co., Dallas 
Tex.; $7,500; J. T. Voss, Fort Worth, I. M. Earle, Des 
Moines, Ia.; Fred. H. Porter. 

Berlin Construction Co., Jersey City, N. J.; $100.0" 
W. T. Lang, Brooklyn; J. B. Toner, New York; K. kK 
McLaren, 

Pensacola Drydock & Shipbuilding Co., Pensacola, Fla.: 
$600,000; J. T. Van Sickle, Henry T. Knowlton, New York: 
George W. Wright, Charles H. Dishman. 

J. W. Fiske Iron Works, Red Bank, N. J.; $100,000: 
Joseph W. Fiske, John M. Fiske, Wm. C, Hanna, Jr. 

Eddy Valve Company, Waterford, N. Y.; $50,000: Thomas 
A. Knickerbocker, John Knickerbocker, Troy; Howard C. 
Rogers, Lansingburgh. 

Wade Construction Co., Omaha, Neb.; $50,000: A. 0. 
Perry, H. H. Wade, J. A. Johnson. 

Economy Car Heating Co., Portland, Me.; $50,000; Mor- 
ris McDonald,, Pres. 

International Cement Co., New Jersey Corporation Guar- 
antee & Trust Co. Bldg., Camden, N. J.; $1,000,000: Wm 
H. Loyd, Jr., Charles M. Mintzer, Frank R. Hansell. 

Cramp & Co., general construction, Bridgeton, N. J.; 
$50,000; Norman W. Cramp, Wm. N. Cramp, Michael J 
O'Meara, Jas. W. Davie, Walton H. Bacon. 

Compound Magnetic Brake Co., New York, N. Y.; $500,- 
000; Thomas Sturges; Hamilton & Beckett. 

Continental Marble Co., New York, N. Y.; $200,000; 
Francis M. Weeks; Alexander & Green. 

Fayette Home Telephone Co., Trenton, N. J.; $250,00); 
James S. Bailey, Jr., Wanson, O.; W. F. Sadler, Jr. 

Standard Smelting & Refining Co.; $1,000,000; Ernest $ 
Smith, East Orange, N. J. 

Indiana Portland Cement Co., Trenton, N. J.; increase 
of capital from $1,500, to $5,000,000; R. H. Evans, 
Pres.; V. O. Faulk, Secy. 

Illinois Bridge & Dredge Co., Mattoon, IIl.; $500,000; R. 
H. MeWilliams, I. W. Osborne, Edward S. Craig. 

Thomas Motor Cycle Co., 845 Broad St., Newark, N. J.; 
$400,000; Edwin R, Thomas, Lewis H. Bill, Henry Pocker- 
ney, O. F. Thomas, Louis Ohmhaus, J. MacAdam, F. & L. 
C. Martin. 

Forest Automobile Co., Corporation Trust Co. Bldg., 
Jersey City, N. J.; $250,000; John Lieban, P. Erdreich, 
John H. Eendelken, Eugene C. Jones, Ephraim Berlowitz. 

Genera! Pneumatic Co., Chicago, Ill.; $25,000; com- 
pressed air power; Peter F. Thede, Frederick Gehm, 

International Asphalt Co., Chicago, IIl.; $100,000; R. F. 
Conway, L. J. Reed, D. J. McCarthy. 

Botsford-Jenks Elevator Co., East St. Louis, IIl.; $100,- 
000; John E. Botsford, Frank D. Jenks, John W. Taylor. 

Hartford Motor Co., Hartford, Conn.; $250,000; Thos. 
Sisson, Pres, Hartford; W. L. Curtiss, Winsted. 

Buffalo Foundry Co., Buffalo, N. Y.; $10,000; C. F. Dun- 
bar, W. J. Hayes, Ernest Rippel, Buffalo. 

Boise Fayette River Electric Power Co., Boise, Idaho; 
$1,000,000; J. Spafford, H. E. Neal, J. C. Stout, E. Yanish, 
W. O. Stout. 

Superior Development Co., Bakersfield, Cal.; $500,000, 
subscribed $140,000; W. W. Kelly, A. F. Stoner, S. N. 
Reed, J. W. Dixon. 


$10,000; 


Mail Delivery Notice. 

The first pages of Engineering News go to press 
on Monday each week, and the last pages, includ- 
ing “Wants,” “Proposals” and “For Sale’ cards, 
about Wednesday noon. All papers for Boston, 
Philadelphia, Washington and Greater New York 
should be received Thursday morning. A!) 
places East of the Mississippi should be reached 
by Friday afternoon. 

If your paper is not received promptly, 
make a complaint in writing to your local 
post-office officiass. This will cause an investi- 
gation, and the complaint will finally reach the 
office where the delay occurs. 
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